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DISTRICT OF COLUMBIA REDEVELOPMENT LAND AGENCY 
CONTRACT FOR SALE OF LAND 
PART I 

THIS AGREEMENT (consisting of two parts. Part * a "* **** e * e V 

— -p * +-~ +v,o "AGREEMENT" duly made ana enxeieu 

19 7 / , by and between 
^..•n^ t «vn kcvvsrv thereinafter 



the DISTRICT Or UULUMblA luujsvjibunifliu ^ - FOUNDATION 

referred to as the "AGENCY") and TEMPLE COURTS CHARITABLE *OUNDA II ON, 
•a corporation organized and existing under the laws of the Distri.ct 
of -Columbia (hereinafter referred to as the "REDEVELOPER ) . 

WITNESSETH THAT; 

(1) Renewal Program 

• WHEREAS/ the AGENCY is operating as an inde pend ent govern™ ent 
, , j. c i um bia for the purpose oi ; 

pnrnnratinn within the UlStrlCi <jj. oui"'""- 1 -" * . 

rlllZAnl \E rebuilding of slu«>, M^hted and other areas pursuant 
to the - District" of Columbia «J*™lJJ»ent Act of ™% b * 

the Congress of the United btaxes, rtu^usi, , > 
(hereinafter referred to as the "ACT") ; and 

(2) Urban Renewal Plan 

WHEREAS in furtherance of : the objectives of the ACT, an 
Urban Swai Plan has been prepared for an urban ^ e -l *-^t 
known as the Northwest Urban Renewal Area Project Ho. 1 (hereinafter 
Serred to as the "PROJECT") which Urbr,n Renewal Plan was adopted 
by the National Capital Planning Commission (hereinafter referred 
to as thf "PLANNING COMMISSION") on March 7 1963 and readopted on 
to as tne ^«"J^ * anoroved by the Board of Commissioners of 
Ihf STsIri c?'o "coiu^a^-inafLr referred to as the "COMMISSIONERS") 
on cober 10, 1963 ; and recorded in the Office of the Recorder of 
needs (hereinafter referred to as the "RECORDER") of the District 

i Columbia on October 22, 1963, in Liber 12091, Folio 359; and as 
^enderb^MoSiJicaUon No. 1, adopted by the PLANNING COMMISSlON^n 
Anr-n 7 1967 and July 28, 1967, and approved by the COMMI SSIONERo 
on September 28v 1967* Modification No. 2, adopted by the" 1 * PLANNING 
COMMISSION on October 1?, 1967, and approved by the Dist rict of 
Columbia "Council (hereinafter referred to as the "COUNCIL ) on 
November 28'-, 1967 Modif icat ion No. 3 adopted by the PLANNING COMMI S 
SI ON on January 11, 1968 and approved by 'the COUNCIL on April 2, 
?968; Modification No. 4 adopted by the PLANNING COMMISSION on 
April 4, 1968 and approved by. the COUNCIL on June 18 , 1*6 8 ; Modif ica 
lion No 5 adopted by the PLANNING" COMMI SSI ON on May 2, 1968 and , 
approved by the COUNCIL December 17, 1968; Modification No. 6 
adopted by the PLANNING COMMISSION on June 6, 1968 and approved by 
the COUNCIL on December 17, 1968; Modification No. 7 aaopted by the 
PLANNING COMMISSION on September 12, 1968; and approved by the 
COUNCIL on December 17, 1968; and Modification No. 8 adopted by the 
PLANNING COMMISSION on May 1, 1969 and approved by the COUNCIL on 
March 17, 1970; Modification No. 9 adopted by the PLANNING COMMI obi ON 
on January 9, 1970 and approved by the COUNCIL on March 17, 1J7 °; 
which Urban Renewal Plan as so modified, and. as it may hereafter be 
modified from 'time, to time pursuant to the ACT and this AGREEMENT 
shall hereinafter be referred to as the "PLAN" ; and 
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(3) A^sta^^-^ 2 ^ achieve the objectives 

Save undertaken to pro^ 



have undertaken and 

assistance to tne 



(4) Offer^o^urcJl^^e^ 5 ^ • RED EVELOPER is 
particularly descriu 

(5) ^eeme J rt_i iU S]i^^ redevelopment of the PROPERTY 

of its residents, anQ *_ ble Federal and l° caA A * being assisted. 

- dert n;; e ses and-the mutual t 

- xo,, x-fff^s-sss^ - - tles hereto cove 

obligations of the parxi 

and agree that: g AGREEM ENT, the 

SE C. 1. J/meln^^^^ 
^ii^S^.S'.c^ly indicates otherwise 

as well as the singular. Wa Redevelopment Act 

' ,. ACT " shall mean the District^ Columb ^ an , as 

of l4?(0. A " fS de 5-701 .^.J.;^? tlme to time... 
it may hereinafter be . columb ia Redevelopment , 

.. ( b) "AGBHC^ shal3 . mean ^f^^^A^a^ shall include^ny^ 
Land Agenqy created by .ectx ^ Qf part y or part exercise 

. successor in if^^o? law (other than as a re suit ot # 
AGREEMENT or by °PJ£** x t ° domai<1 by public authority) 
of the right of eminen . f two 

v, n fflPan this' AGREEMENT consisting oi 
(o) "AGREEMENT'.' sha|l mean thx ^ ConditionS . 
parts; th ; is Part I, and Part II, . ascribed 

(d) r'^'C^ . 

,o it in,Section 307 Council, their 

(e) "COUNCIL" s ^J a ^ves successors and assigns. 

duly authorized representative , Commiss ioners of the 

( c l o'^Saf Sd Xeir Tly authorized representatives, 
successors and assigns. 



hereof 

• C 
hereof . 



ccors and assigns. 

(g) "DEED" shall have the meaning ascribed to it in Section - 
< tt "0EP3SIT" shall have the meaning ascribed to it in Section 3 



V 
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■ * • 13230 33? ' Contract No. DC-RLA-109S 

(i) "DISTRICT" shall mean the District of Columbia Council, 
the Commissioner of the District of Columbia and their duly authorized 
representatives, successors and assigns. 

(i) "FINAL PLANS" shall mean the plans approved in accordance 
with Section 303 of Part II of the AGREEMENT including any changes 
Ipprovef in accordance with Section 304 of Part II -of this AGREEMENT, 
and shall be the same as the closing plans, drawings and specifica- 
tions submitted by the REDEVELOPER to the FHA and as the plans 
drawings, and specifications submitted by the REDEVELOPER to the 
District in connection with the REDEVELOPER • S application for a 
building permit for the construction of the improvements. 

(10 "IMPROVEMENTS" shall mean any structure, landscaping or 
site improvements to be or actually instructed or placed on the 
PROPERTY in accordance with the terms of the AGRJs.JiMii.Ni . 

(1) "INITIAL PLANS" shall mean the preliminary plans and 
specifications submitted and approved in accordance with Section 302 
'of Part II of the AGREEMENT and listed in Exhibit B hereof. 

(m) "INITIAL RENTING PERIOD" shall have the meaning ascribed 
to it 'in Section 406 of Part II of the AGREEMENT . 

(n) "MORTGAGE" shall include such terms as "deed of trust" , 
"mortgage deed" or such classes of instruments as are commonly given 
to secure advances on real estate and leasehold estates under the 
laws of the District of Columbia. 

(o) "MORTGAGEE" or the "HOLDER OF SUCH MORTGAGE" shall mean 
Che party or parties to whom a. money obligation is owed the payment 
of which is secured by the PROPERTY uncer the terms of a mortgage 
deed of trust, assignment in the nature of a mortgage or building 
and loan agreement but not including those instruments which are 
votdab initio pursuant to Section 601 of Part II of this AGREEMENT, 
and shall include any insurer or guaraptor of loan or deed of trust 
including, but not limited to the Federal Housing Administration 
(hereinafter referred to as "FHA") , the Administrator of Veterans 
Affairs and any successor in office of either such official. 

"PLAN" shall have the meaning ascribed to it in Recital 2 

. ■ ■ f 



(P) 



hereof . • - - xT a 

(q ; )> <-." -PROJECT" shall mean the Northwest Urban Renewal Project 
Area No. -a.: -as described in the PLAN. 

(r) ' VpRQPERTY" shall mean the land described in Exhibit A hereof 
together wrth any improvements located thereon. 

(s) "PURCHASE PRICE" shall have the meaning ascribed to it in* 
Section 2 hereof. 

(t) "REDEVELOPER" shall mean TEMPLE COURTS CHARITABLE FOUNDATION, 
a non-profit corporation organized and existing under the laws of the 
District of Columbia or shall mean any purchaser, assignor or transferee 
of the REDEVELOPER or other successor in interest of the REDEVELOPER by 
act of a party or the parties to this AGREEMENT or by operation of law 
(other than as a result of condemnation proceedings by public authority) 

(u) "UNITED STATES" shall mean the Government of the United 
States of America.' 

(v) "WASHINGTON PLAN" shall mean the Plan described in 
Exhibi-t D hereof. 8 

f 

- 3 - 
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covena^s and t ^ and the REDEV ELOPER shall purchase 

PROPERTY to the IlEDEVE^OPE^ . tUere for the amount ^of 

the PROPER fro^ the AG^ ot Hi / ndred ^t y^ ix l,oll ais and^ g^^ 

One Hundr ed SixJ^ousanu TTT ~ ZZZZZ r * .- h 

.Ee^rTSTS^I^ shall be P" d " . 

^lid^PURCHASE PRICE". ^ cc U dr av..n to the order of the AGENDA • 
or by certified cashier's check ^ ^ ^ conveying the PRO.E.T. 
simultaneously with the ~ex 



to the REDEVELOPED. 



,_-,^NT-,»?">--- rr 



oi-.nl l convey to the R.bjj^ ^J-y- 

3 'Pl-»o *V(T»S^W Slid. J- J- >- uu ■ V J , -v.,-,- rn^l-or 

(a) FornL.oO#.- fecial Warranty Deed or Deeds ^ere,^ ; t 
title to the ?^^t-hE?D») in substantially the form of , ana ic 
collectively cabled DEED ;x here to as Exhibit C Ix.le 
as Deed-So. 109b (d, a» d £™ c ' encumbrances, reservations aud excep 
free and. clear o ± *^ t Je Showing: 

of record other than io - n „ tionS . ' 

' ' • , /nn i laws and regulations, 

-O) Applicable building and zon.n* 

■ • mns and provisions set forth in the PLAN; ; 
(2) Restrictions ana n 

- . . t „ conditions and restrictions set forth 

■ (-3) Covenants, conuxox 
in the AGREi.va£.iU , 
: ■ <~ '"* renditions and restrictions 

( 4) Such easements covenant, conai. by the 

• which may be mu -^fi^ L op E R prior to the conveyance oi 

- (5) Ahy lien for current taxes which ^l^^.^o^ 
- the. District is th ®° a n jfthen due and payable pro- 
' such current taxes ^ not become due and pay- ■ 

• ' ■ i i b fe«eTa? e B of 1 posing and transfer of title 
to the PROPERTY . 

' -V firi Except as otherwise 

Time and Place_for^eJ^r^i^e^^ del *_ ver the DEED 
" prov ided- ifeTo^309 hereof , ^ ^ BR , and the HEDEVELOPE, 
and. possession of ™e P«OPE£T\ t ° the DEED and possesion of tne . 

sg^i^s ^ i £ f^i^ri^^-nL'-rin ai ly 

a o-ree upo;nV.in writing. tonv e>a n " * or F HA requires title • 

•off ice kjtlhe AGENCY or if the ;™*;*J nsurance Company selectea oy 
• Insurance ;;.at the Office °* * ® ^P snail accept such conveyance 
the REDEVELOPER, and the ^DEVELOPEu jha • CHAaE PRiC E ana 

-ind aav to the AaJiMi at 
such other payments required nerem. 

' - + , mcs The portion of the current 

(c) A ppor t ionm ent^f^HIxent^^ ■ The i closing a nd trans- 
taxes if-^ntTolTthe FHO^'^^^^e^Uocable to buildings and 
fer of title to the PROPERTY, wnxch^are d frafl the P»h 

Improvements which have been de olio ^vided iQt snaU be borne by 
by the AGENCY , as in this AGREEmEM P^ taxes allocable to the 
the AGENCY, and the portion of such curr ^ between tne AGENCY 

land included in the PROPERTY shall PP closing and transxer of 

TATto^^ ^rc^sinrLrtrSnsfer 
- SS PHOPE^^e apportioned between the AGENCY and the 



- .4 - 
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' r ' ^„ + -;^n chill be 0" the basis of 

REDEVELOPER provided lor ^ th.x S |«bseotxon shall g ^ tM pRopERTY , 

the amount of the most recently ££^ al ™ final adjustment within 
but such apportionment shall be ^bjcct rf such current 

S&'li'&SS S^he'pKOPB^V^I ascertained b , the AGENCY 




^ o" ne^REsSr, and any — f^^f^ed "Recording Tax, 
including th e Distr »* ^^fo^ents retired by the 

and payment of the recoiuxuo 



pay 
AGREEMENT . 



SEC . 5 . " ; _mOD FAITH DEPOSIT. 

• (a) -« ; * — iSftrxsi* 

ShT^i^^* t""™S?'^"S: AGENCY , delivered tothe AGENCY 
a good faith deposit of: 

, , u «r. a ratified check satisfactory to the 

• (i) aSenC? in the amount of Il^Th^nd^re^ 

npootiable bonds or other similar obligations 
Sf g ?he United States of America in the total 

sgvjy" Dollars and Thirty Cents_J^316, oOj , or 

(iii ) a surety bond in the penal amount ; . Z|2S^2HSand 
C ; Three Hundre^jjcteen^ol^ s and ^ . S fcgp^ 

oik o ) in form and suostance saub 

^M?^WA^NCY in which the AGENCY is 
the oblioee, issued by a surety company regularly 
, ■ ' ! a °e in the issuance of, such undertakings and 

o Ihe'list of surety companies approved by the 
,' • .united' States Treasury for at least such .ampunt . 

hereinafter called ^r^S*^*^^ 3 Te 

S5LS^r1L f ret5i££the AGENCY as Undated dama.es, 
all in accordance with the AGREEMi.Ni. 

C b) Goo^Faith^eEosi t Not Retired. Any ot her Provision 

saw d of^;?H /a h.Trtis^" b 

stantial progre^ has been maae in « * n eDO sit shall be required, 

from the date hereinabove first writte n , no Deposit s evidence 
The REDEVELOPER shall promptly give c e A* durance . 

of the Fl-IA's initial endorsement of »ort * o Xo occur 

In the event, however, thai the mort^e c ^^^ £ t the DEP0 3IT 

> : ' iSS as the case may be ' 

as hereinabove stated. 
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v- -Interest.' The AGENCY shall be under- no obligation to pay 
or earn'>r/tere3t .oa the DEPOSIT, but if interest is payable and. 
earned thereon, "such interest when received by the. AGENCY shall be 
.j.2aia to the •RSDSYSLOPER' at such ti"me as the AGENCY returns the 
DEPOSIT pursuant to subsection (e) hereof. 

'- — (d) Retention b y the . AGENCY . Upon termination of the AGREEMENT 
as provided in 'sections VoG ana 70 4b of Part II of the AGREEMENT, the 
DEPOSIT, including ail interest payable or earned thereon after such 
termination shall" be retained by the AGENCY as provided in the afore- 
said sections.. 

•(■e) Return t o IcT.PSVSL-X ^ . Upon termi nation of the AGREEMENT as 
provided in .;,oe^on of *-ubt II of the AGREEMENT of upon the. issuance 

of a CERTIFICATE OF COMPLETION of all the IMPROVEMENTS , -the DEPOSIT 
shall be returned to the REOEYELGPSR by the AGENCY as provided in the 
aforesaid subsection. If the AGREEMENT shall not have been termi- 
nated- as in Sections 702 and 703 of I art II of the AGREEMENT- the AGENCY 
may at its sole discretion and subject to the prior consents of the 
Department of Mousing a'".c1 -Urban Development of the United States return 
the DEPOSIT to the REDE V ELOPE R upon receipt by the AGENCY of evidence 
satisfactory to the AGENCY that the REDEYE! OPEN has adequate financing 
and sufficient construction contracts and bonds- to complete construction 
of the IMPROVEMENTS. 

SEC. a'. TIME FOR SUMMITS! ON OF PLANS. 

Time for' Submission of Preliminary plans and Final Plans. 
The REDEVELCPER. has submitted preliminary plans and Final Plans 
to the AGENCY pursuant to Sections SOS and SOS of Part II of the 
AGREEMENT . The final plans, which are listed in Exhibit "XT' 
attached hereto have been and are hereby deemed approved by the 
AGENCY, ' W 

SEC . 7 TIME FOR COMMENCEMENT A ND COMPLETION OF IMP ROVEMENTS . 
"The construction of the IMPROVEMENTS,^ shall be commenced within 
-thirty (30) days of the date of the delivery of the deed, and, 
-except as otherwise provided, in the 

A G RE E ME NT , shall be conip le t e d w i t h in eighteen .(18) m onths after such 
date or proy.ided, That if a mortgage securing money loaned to finance, 
the IMPROVEMENTS , or any part thereof is insured by the Federal Housing 
Administration then the aforesaid completion time shall not apply, 
but instead the construction of such IMPROVEMENTS shall be completed 
within the time ''specif ied in the applicable Building Loan Agreement 
approved by the Federal Mousing Administration . -• 

SEC. 3. PERIOD OF DURATION OF COVENANT ON USE. 

The covenants and restrictions contained in the PLAN shall remain 
in effect .from, the date of the DEED until October 10, 1LSIS , zhe period 
specified or referred to in the PLAN, or until such date the use 
restrictions may be amended by proper -modification of the PLAN. 

SEC. 9. SALE OR LEASE OF U NITS . 

(-a) The REDEVELOPER understands that the PLAN and the 
AGREEMENT require that the use and occupancy of the PROPERTY 
is limited to persons or families of low and. moderate 
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income. In order to comply with the requirements of the PLAN and 
the AGREEMENT , the REDEVELOPED agrees that during the period of 
duration of the PLAN as described in Section 8 hereof, the rental 
under any lease or the purchase price for individual dwelling 
units thereon shall not exceed the maximum monthly rentals or 
purchase price then permitted for such parcels or dwelling units 
in the DISTRICT by the Department of Housing and Urban Development 
in accordance with the provisions of Section 221(d)' (3) or 236, 
of the National Housing Act as amended. 

(b) Aay lease, reletting, sale or resale made in violation of 
the provisions of this Section 9 shall constitute a breach of this 
AGREEMENT and shall be voidable at the option of the AGENCY. 

SEC. 10. NOTICES AND DEMANDS . 

A notice, demand or other communication under the AGREEMENT 
by either party to the other shall be sufficiently given or delivered 
if it is personally delivered to an officer of the REDEVELOPER or 
such other agent of -the REDEVELOPER authorized to receive notice on 
behalf of . the REDEVELOPER or it is dispatched by registered or 
certified mail, postage prepaid, return receipt requested: 

(i) In the case of the REDEVELOPER, addressed to the 
REDEVELOPER c/o James A. Mingo, 1633 11th Street, 
N. W„ , Washington, D. C. 20001, and 

(ii) in the case of the AGENCY, addressed to the 

AGENCY at 1325 "G" Street, N. W., Washington, 
D. C. 20005, 

or addressed to such other address with respect to either such party 
as that party may from time to time designate in writing and forward 
to the other as provided in this Section. 

SEC . .11 .'' WORK TO- BE PERFORMED BY THE AGENCY . 

; Notwithstanding Section 103 . and Section 105 of Part II hereof, the 
AGENCY shall use its best efforts to provide or secure or cause to be v 
provided, or secured, prior to the completion of the IMPROVEMENTS by 
the REDEVELOPER, the construction of the following: 

. (a)' -public sidewalks between the PROPERTY and " 
abutting streets; , 

(b) driveway -aprons* r on the public right-of-way 
: : between the PROPERTY and abutting streets; 

(c) . ^ seeding and sodding within the i public right- 
••;>df-way between the PROPERTY and abutting 

streets. 

SEC. 12. NO BROKER INVOLVED . 

The AGENCY and the REDEVELOPER agree that no broker brought about 
the sale and purchase of the PROPERTY provided for in this AGREEMENT. 

SEC. 13. COUNTERPARTS . 

The AGREEMENT is executed in six (6) counterparts, each of which 
shall constitute one and the same instrument. 



IN TESTIMONY WHEREOF, the AGENCY in accordance with the provisions 
of a duly adopted resolution of its Board of Directors has .caused these 
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presents ^ «est^f^^3^^-> 
' * " ^MY^^^— ' and its corporate Sead^to be hereto^ . 

"?,^^-!^irSg?ibr^t" ute and appoint said if^tT , 



afiil^o^^ 

S Sfver'tnSlre^^s as its act and deed. S .,. • 



IN .™^^t ts corporate name by f - - ? 

to Designed, in its y attested by ^>^j^^- ^ ^ 

its (Y and its corporate Seal to be hereto 

its .^ggg^ ^ 3 ereby appo int ca^/^> T ,i^ 
af fixed ^nd does ^ereDy pp for "it and in its name to aefofl 

its true and lawful Atto tney i n * 
and deliver these presents as its 



Led c 'e 



ATTEST: 




* r-\ V '••'.r.'.o.i!.. 



District of ColiJabia Redevelopment 
La^d Jp^iacy 





Temple 



rts Charitable Foundation 



By. 




Title 




•^t*l*i '— , • " ■ '9 - \ 



8 - 
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ACKNOWLEDGMENT 



United States of America) 



) ss 



District of Columbia ) 



I, 




a Notary Public in and 



f rt r9 i-v,^aid"Dia^rict of Columbia, do hereby certify that 

%&J,f T JJ^^L--' who is Presonally well known 

^^^^^^^fe-of credible witnesses to be) 
Se person named as the Attorney-in-Fact in the foregoing and 
annexed Contract of Sale of^Land for P^^evelopment 
bear ina date on the ^ 9^ aay or ^ — — ^ ^ ■■ -r~- 

oersonally appeared before me in said E^strict of Columbia, 
atd as AtLrney-in-Fact as .aforesaid, acknowledged the same to^ be 
the ace and deed of the District of Columbia Redevelopment- Land 
Agency, one of the parties thereto. 




IN TESTIMQN^WHEREOF, 
./ .seal this J% */ day of 

"" ' *i 



e hereunto set my hand and official 
-e_ ._, 19^7/, A.D. 





No^ry Public 



My commission expires 



My Comalati^o Erpiros July 31. 1973 



ACKNOWLEDGMENT 



United States of. America) 
District of Columbia a 



) ss 




- t- - ^ 6^710^0 , a Notary Public in and for the 

sai'd 'Di'strict of Columbia, do hereby certify that f ^Wf^^-i^^ 

- : :y ^ ■ who is personally well known to me (or, / 

proved" by -the oaths of credible witnesses to be) as the person 
named as the Attorney-in-Fact , in the foregoing and annexed 
Contract of^Sale of Land, for Private Redevelopment, bearing date 
on the day of ^9t^ , 19 7/ , personally appeared before 

me in sfidDistrict of^Columbia, as Attorney-in-Fact as aforesaid 
and acknowledged the same to be the act and deed of Temple Courts 
Charitable Foundation, 'one of the parties thereto. 



IN TESTIMONY WHEREOF, 
seal this 9 ^ day of 




have hereunto set my hand and official 



"»-,, 






Ity ComM.™*'-" "rr.iro* 31. 1973 

/i v i s s ion expires 





Public 



Notary 



9 
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EXHIBIT A 



DESCR TPTION OF PROPERTY 



Lot 246, Square 621, of the Subdivision recorded in 
The Office of the. Surveyor of the District of Columbia 
in Book 157, Page 1, on December 9, 1970. 
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EXHIBIT "B 1 



DATE 

3-25-71 
ii n 



it 
ii 
ti 
ii 
ii 
ii 
n 
ii 
ii 
ii 
ii 
ii 



3-25-71 
ii if' 

3-25-71. 

3-25-71 
' ii ii 

ii - 
ii 
ii. 



3-25-71," 



F.INAL PLANS FOR TEMPLE COURT 

Prepared by McDonald, Williams and Marshall, AIA 



PAGE 

A-l 
A- 2 
A-3 
A- 4 
A- 5 
A-6 
A-7 

A-8 
A-9 
A-10 
A-ll 

Ar-12 

A-l 3 
A-l 4 
A-l 5 
A-l 6 
A-17 
,A-18 
A-l 9 
A-20 
A-21 
A-22 
A-23 
A-24 
A-25 

L,-l 
L-2 

T-l 

S-l 
S-2 

S-3 

S-4 

S-5 
" S-6 
. S-7 

S-8 • 

. S-9 

'M-l ' 

M-2 

M-3 

M-4 

M-5 

M-6 
M-7 
M-8 
M-9 



DESCRIPTION 
Cover sheet 

Civil Engineer's Site & Grading Plan 

Architectural Site Plan • 

Schedules': window, door, finish 

1st Floor Plan, 1/8 " scale 

Typical Floor' Plan, 1/8 " scale 

10th Floor Plan, 9th Floor Plan, Roof & 

Mechanical Room Plan . 
Main Roof & Mechanical Equipment Roof , 
Partial, Typical Floor Plan, V scale-West 
Partial, Typical Floor Plan, k" scale-east 
Partial, Typical Floor Plan, V scale-north 
Elevations South & Partial North 
Elevations Northeast & West 
Building Sections 
Stair Sections & Details . 
Detail Sections 
Interior Elevations & Details 
Typical Details 
1/8" Scale Plans, Group "A" 
1/8" Scale Plans, Groups "B","C","D" 
1/4" Scale Floor Plans, "A", "B", "C", "D" Typical 
1/8" Scale Elevations, "A", "B", "C", "D" " 
Building Section & Details 
Building Section & Details 
1/4" Scale Framing Plans, " A" , "B" , " C" , "D" 

Landscape Plans 
Landscape Details 

Existing Topo 

Foundation & 1st Floor Plan, Hi-Rise 

Foundation & Slab on Ground, Framing Plan 
Townhouses 

Column Schedule «> 

Column Schedule 
. Typical Floor Framing Plan -«• 
'i9th Floor Framing Plan 

10th Floor' &' Low Roof 

Main Roof Mechanical Equipment Room & 

Roof Framing Plan 
Typical Details 

1st Floor. Plan, 1/8" Scale 

Partial Typical Floor Plan, 1/4" Scale-West 
Partial Typical Floor Plan, 1/4" Scale-East 
Partial Typical Floor Plan, 1/4" Scale-North 
9th Floor Plan & Partial 10th Floor Plan, 

1/8" Scale 
Roof Plan, 1/8" Scale • 
Boiler Room Layout, Schedule, Details 
Riser Diagrams 

Townhouse Floor Plans, 1/4" Scale 
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EXHIBIT "B" cont. 



T EMPLE_COU^Sj_ 



FTNAL PLANS (cont.) 



DATE 

3-25-71 
ii ii 

u ii 

ii n 



ii n 

ii ii 

ii it 

n ii 

II ; II 

II II 

II II 

II II 

II ' • ' U 

II II 

II II 



3-25-71 
H ii 



n 
ii 
ii 
ii 



PAGE 



Scale 
Scale 
Scale 



DESCRIPTION 

Utility Site Plan 
Foundation Plan, 1/8'; Scale 
1st Floor Plan, 1/8" Scale 
Typical Floor Plan, 1/8" Scale 
10th Floor Plan, 1/8". Scale 
Roof Plan," 1/8" Scale 
Partial Typical Floor Plan, 1/4 
Partial Typical Floor flan, 1/4 
Partial Typical Floor Plan, 1/4 
Sanitary Riser Diagrams 
Water, Gas & Fire Diagrams 
Schedules, Symbols, Details 
Tollhouses, Floor Plans, 1/4 Scale 
Towhhouses, Floor Plans, 1/4 Scale 
Group "A'V'B", Tollhouses, 1/8 Scale 
Group "C'V'D", Townhouses, ,1/a ocaxe 
Riser Diagrams for Townhouses 

ISS^iSi F^or^an, 1/4" Scale-West 
Partial Typical Floor Plan, F.A. Riser 

. Partiaf'Typical Floor Plan, l/^.^- South 
Roof, Boiler Room & Elevator Penthouse 
Plans 

Power & Telephone Riser Diagrams 
Symbols, .Schedules, Notes & Diagrams 
Townhouses, 1/4" Scale, Typical Layouts 
Townhouses, 1/8" Scale, Riser Diagrams & 
•Schedules N 
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EXHIBIT C 



Deed No. DC-RLA-1095 (d ) 



SPECIAL WARRANTY DEED 



KNOW ALL MEN BY THESE PRESENTS, That 

(1), WHEREAS, in furtherance of the objectives of the ACT, an 
Urban Renewal Plan has been prepared for a"n urban renewal project, 
known as the Northwest Urban Renewal Area Project No. 1 (hereinafter 
referred to as the "PROJECT") which Urban Renewal Plan was adopted 
by the National Capital Planning Commission (hereinafter referred 
to as the "PLANNING COMMISSION") on March 7, 1963 and readopted on 
September, 12, 1963, and approved by the Board of Commissioners of 
the District of Columbia on October 10, 1963; and recorded in the 
Office of the Recorder- of Deeds (hereinafter referred to as the 
"RECORDER") . of the District of Columbia on October 22, 1963, in 
Liber 12091, "Folio 359; and as amended by Modification N:o. 1, 
adopted by the "PLANNING COMMISSION on April 7, 1967 and July. 28., 
1967, and approved by the COMMISSIONERS on September 28, 1967; 
Modification No. 2, adopted by the PLANNING COMMISSION on October 12, 
1967, and approved by the District of Columbia Council (hereinafter 
referred' to as the "COUNCIL") on November 28, 1967; Modification No. 
3 adopted by the PLANNING COMMISSION on January 11, 1968 and approved 
by the COUNCIL on April 2, 1968; Modification No. 4 adopted by the 
PLANNING COMMISSION on April 4, 1968 and approved by the COUNCIL on 
June 18, 1968; Modification No. 5 adopted by the PLANNING COMMISSION 
on May 2, 1968 and approved by 'the COUNCIL on December 17, 1968; 
Modification No. 6 adopted by the PLANNING COMMISSION on June 6, 
1968 and approved by the COUNCIL on December 17, 1968; Modification 
No. 7 adopted by the PLANNING COMMISSION on September 12, 1968; 
and approved. by ; the COUNCIL on December 17, 1968; and Modification 
No. 8 adopted b'y the PLANNING COMMISSION on May 1, 1969 and approved 
by the COUNCIL on March" 17, 1970; Modification No. 9 adopted by the 
PLANNING COMMISSION on January 9, 1970' and approved by the COUNCIL 
on March 17,. 1970; which Urban Renewal Plan as so modified, and as 
it may hereafter be modified from time to time pursuant to the 
ACT and this' AGREEMENT shall hereinafter be referred to as the "PLAN"; 
and s " . f ■■ k 

(.2) WHEREAS,,, the District of Columbia Redevelopment Land Agency 
'(hereinafter referred to a-s **the "GRANTOR") is the owner and holder of 
record of ;f,ee simple title to certain real property in Northwest Urban 
Renewal Area'.";,Pr.oj ect • No . 1; and 

, (3) WHEREAS, pursuant to Section 7 of the District of Columbia 
Redevelopment'/Act of 1945 (D.C. Code 5-701 et seq. y 1967 Edition, as 
amended), the GRANTOR is authorized- to sell individual portions ; 6.f 
land in Northwest Urban Renewal Area Project No. 1; and 

(4) WHEREAS, the GRANTOR and TEMPLE COURTS CHARITABLE FOUNDATION, 
a non-profit Corporation, organized and existing under the laws of the 
District of Columbia (hereinafter referred to as the "GRANTEE" ) entered 
into a Contract for Sale of Land for Private Redevelopment No. DC-RLA- 
1095, dated , which Contract for Sale of Land 

for Private Redevelopment was duly recorded in the Office of the 

RECORDER on , 19 , in Liber at Folio 

No. >> and is hereinafter referred to as the "AGREEMENT, 

pursuant to which the GRANTOR agreed to sell, and the GRANTEE agreed 
to purchase the property conveyed by this Special Warranty Deed 
(hereinafter referred to as the "DEED"). 
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NOW, Tli:'3$<3tfi,' tM^DEED, made this day of ! 

!9 by and between the GRANTOR, acting herein pursuant to the 

aboTeSentioned Act of Congress, and the GRANTEE: 

WITNESSETH, That for and in consideration of the sum of 



-re — 5 receipt whereof is hereby acknowledged!, and 

oth er valuable co nsiderations including the covenants and agreements 
set forth in the AGREEMENT and in this DEED. 

T The GRANTOR does, by this DEED, grant and convey unto the 
GRANTEE all of the GRANTOR'S right, title and interest in and to the 
following described land and premises (hereinafter referred to as the 
"PROPERTY") situated in the District of Columbia and known and described 



as : 



Lot 246 Square 621, of the Subdivision recorded in 
The' Off ice of ' the Surveyor of the District of Columbia 
in. Book 157, Page 1, on December 9, 1970; 

free and clear "of all liens, encumbrances, reservations and ex- 
ceptions of record except the following: 

- (1) Applicable building and zoning laws and regulations; 

(2) " Restrictions and provisions set forth in the URBAN 

RENEWAL PLAN; 

(3) Covenants, conditions and restrictions set forth 
in the AGREEMENT; 

(4) Any lien for current taxes which, under the laws of 
the District of Columbia is thqn a lien upon the 
PROPERTY, although such current taxes are not then 
due and payable, provided such current taxes have 
not become due and payable on the date of the closing 
and transfer" of title to the PROPERTY. 

II. This conveyance is also made subject, to the following express 
covenants and conditions: 

' - s * 

(A) The GRANTEE shall devote the PROPERTY to, and only .to 

and in accordance, with, the .uses specified in the URBAN RENEWAL PLAN; 

(B) ■ The GRANTEE shall not discriminate upon the basis of race, 
color,, religion, sex or national origin in the sale, lease, or rental 
or in the •us^.or occupancy of the PROPERTY 'or any improvements erected 
or to be er'^c'tdd thereon, or any part thereof; 

(C) The GRANTEE shall not sell-or lease the PROPERTY except for 
housing of persons or families of low and moderate income within 

the meaning of Sections 107(a) and. 107(b) of the Housing Act of 1949 
as amended; or eligible for such use or occupancy under provisions ot 
the National Housing Act and regulations adopted thereunder from 
time to time including but not limited to- the income limitations for 
such persons and families using or occupying such housing in the 
District of Columbia; 

(D) All advertising (including signs) for the sale and/or 
rental of the whole or any part of .the PROPERTY shall include the 
legend "An Opeft Occupancy Building" in type or lettering of easily 
legible size and design. •, The word "Project" or "Development" may be 
substituted for the word "Building" where circumstances require sucn 
substitution; . 
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(E) The GRANTEE shall have no . power to convey the PROPERTY of 
any part thereof without the prior written consent of the GRANTOR , 
except to a Mortgagee or Trustee under a Mortgage or Deed of Trust 
for temporary or permanent financing until the GRANTOR issues a 
Certificate of Completion stating that all the improvements specified 
to be done by the GRANTEE have been completed; 

(F) The GRANTEE shall commence construction of the IMPROVEMENTS 
pursuant to the terms of the AGREEMENT within 30 days from the 

date hereinabove first written and shall complete construction of 
said IMPROVEMENTS within 18 months from the date of commencement 
thereof Provided, That if a mortgage securing money loaned to 
finance the IMPROVEMENTS , or any part thereof is insured by the 
Federal Housing Administration, then the aforesaid completion time 
shall not apply, but, .instead, the construction of such IMPROVEMENTS 
shall be completed within the time specified in the applicable 
Building Loan Agreement approved by the Federal Housing Administration; 
and , 

(G) In-addition to the covenants, conditions and restrictions 
described in paragraphs (A), (B) , (C) , (D) , (E) and (F) , hereof, 
all other convenants, conditions and restrictions set forth in the 
AGREEMENT are incorporated herein by reference and made a part hereof. 

III. ■ The convenants', conditions and restrictions described in 
paragraphs (A) and (C) of Section II hereof shall remain in effect 
until October 10, 1983 or until such amended date as may be specified 
in the Urban Renewal Plan by proper modification on which date they 
shall terminate provided that this provision shall not abate or be a 
ground for abatement of any action, suit or other legal proceeding 
commenced prior to October 10, 1983; the covenants, conditions and 
restrictions described in paragraphs (E) and (F) of Section II hereof 
*nall' remain in effect until the date of the issuance by the GRANTOR 

of the Certificate of Completion, on which date they shall be terminated 
and the remaining covenants, conditions and restrictions described in 
paragraphs (B) and (D) and (G) of , Section II hereof shall remain in 
effect without limitation as to time 'except as provided in the 
AGREEMENT. 

IV. The covenants, conditions and restrictions specified and 
described- in Section II hereof shall be taken and construed as 
running, with the land, and shall, so long^as they remain in effect 
as provided in Section III hereof, be expressed in any instrument 
from the GRANTEE or fr-om-.ife successors and assigns to any future 
srrant'ee or- its successors or assigns covering the PROPERTY or any . 
part thereof -or interest therein . The GRANTOR shall (both in its 
own right arid, also for the purposes of protecting the interest of 
the - community* and any other parties, public or private, in whose 
favor or for-* whipse benefit the above covenants, conditions and 
restrictions " have therein been made). .be deemed a beneficiary of' 
such covenants, conditions and restrictions and the United' States 
of America shall be deemed a beneficiary of the covenants, con- 
ditions and restrictions contained in paragraphs (B) and (D) of 
Section II hereof and such covenants, conditions and restrictions 
shall run in favor of the GRANTOR and the United States of America 
for the entire period during which such covenants, conditions and 
restrictions shall be in force and effect without- regard to whether 
the GRANTOR and the United States of America is or remains an owner 
of any land or interest therein to which such covenants, conditions 
and restrictions relate. As such a beneficiary, the GRANTOR shall 
have the right,' 4 in the event of any breach of any such covenants, 
conditions, or restrictions, and the United States of America shall 
have the right, in the event of any breach of covenants, conditions 
and restrictions contained in paragraphs (3) and (D) of Section II 



-3- 



1 



•■ I BOOK PAGE 

132 30 35 Deed No. DC-RLA- 1.095 (c! ) 

hereof to exercise all the rights and remedies, and to maintain 
anv actions at law or suits in equity or other proper proceedings 
to enforce the curing of such breach, to which beneficiaries oi 
such covenant, condition or restriction may be entitled. 

V in the event that, prior to completion of the IMPROVEMENTS 
as certified by the GRANTOR, the GRANTEE shall at any time violate 
any one or more of the covenants, conditions, or restrictions con- 
tained in paragraphs (E) or (F) of Section II hereof at any time 
orior to the time the GRANTOR issues the. Certificate of Completion 
and such breach or violation shall not be cured within sixty (60) 
davs after written demand by the GRANTOR so to do with respect to 
^covenant contained in paragraph (E) of Sect ion II here of or (90) 
davs with respect to commencement of construction or (180) days witn 
respect to completion of construction after written demand by the 
GRANTOR so to do with respect to the covenant contained in paragraph 
(F) of Section II hereof, then the GRANTOR shall have the right to 
retain the deposit provided for in the AGREEMENT as liquidated 
damages without any reductions, offset, or recoupment whatsoever 
and Id re-enter and take possesion of the PROPERTY and title to 
t-he PROPERTY shall be revested fully and completely in the GRANiuu, 
its. successors and assigns: Provided , That such revesting of title 
in the GRANTOR — ' - • 

(1) shall always be subject to and limited by, and shall 
'not defeat, render invalid, or limit in any way, d) 

the lien of any mortgage approved in writing by the 
GRANTOR pursuant to the terms of the AGREEMENT, and 
(ii) any rights or interest provided in the AGREE- 
MENT for the protection ; of the holders of such mortgages; 
and 

(2) shall not' apply to individual parts or parcels 

of the PROPERTY (or, in the case of parts of _ 
parcels leased % the leasehold interest) in which 

the IMPROVEMENTS to be constructed thereon have v 
been completed in accordance with the AGREEMENT 
and for which a Certificate of Completion is 
issued therefor. 

TO HAVE' AND TO HOLD the same to the GRANTEE, its successors and 
assigns, in fee simple title, together rwith all and singular, the 
hereditaments and appurtenances thereunto belonging or m any wise 
appertaining... . " 

AND THk.:GRANTOR covenants that it will f warrant specially the 
PROPERTY a'id: : r.that it will execute such further assurances thereof 
as may be requisite. 

IN TESTIMONY WHEREOF , the said District of Columbia Redevelopment 
Land Agency, in accordance with the provisions of a duly adopted 
resolution of' its Board of Directors, has caused these presents to be 

signed in its corporate name by > xts 

, attested by ' 1 

~~, and its Corporate Seal to be hereunto 

affixed and does hereby constitute and appoint said 

its true and lawful Attorney-in-Fact for it and in its name to acknowledge 
and deliver these presents as its act and deed. 

IN TESTIMONY \YI-f_RE0F , the said Temple Courts Charitable Foundation, 
in accordance with the provisions of a duly adopted resolution of its 
Board of Directors, lias caused these presents to be signed in its 
corporate name by » its 
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attested by ■ its ■ , and 

its Corporate Seal to be hereunto affixed and does hereby constitute 
and appoint said its true and lawful Attorney- 
in-Fact for it and in its name to acknowledge and deliver these presents 
as its act and deed. 

ATTEST : District of Columbia Redevelopment 

Land Agency • - 



Title Title 



(SEAL) 



ATTEST: Temple Courts Charitable Foundation 
- • By : 



Title Title 



(SEAL) 
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ACKNOWLEDGEMENT 



United States of America) 

) ss . 

District of Columbia) 

, a Notary Public in 

I ' . ■ y n : P + „ if .t of Columbia, do hereby certify 

a'nd for the said District o± coium , ^ ^ perSQnally 

kn o,» to „ as („ ; proved fcy ^f^^f^t 
I^Hor^ »S ~« Specia! Warranty^, bear- 

of Columbia Redevelopment Land Agency, one of the parties 
thereto. 

: .'in TESTIMONY WHEREOF, I have hereunto set my hand and 
official seal this day of l» >*' u - 



(SEAL) 



Notary Public 

ACKNOWLEDGEMENT 



United States of America) 

t ) ss. 
District' of Columbia) 

j.-. ., „. , a Notary Public in 

and for'^'the said District of Columbia,, do hereby certify that 

;,../:• , who is personally well known to me as 

(or proved by the oaths of credible witnesses to be) the per- ^ 
son named as the Attorney-in-Fact, in the foregoing, and annexeo 
Special Warranty Deed, bearing date on the day ox 

1 19 personally appeared before me m 

said District of Columbia and as Attorney-in-Fact as afore- 
said and by virtue of the power vested in him by said 
Special Warranty Deed, acknowledge, the same to be the act and 
deed of Temple Courts Charitable Foundation, o.ne of the partie 
thereto. 

IN TESTIMONY WHEREOF, I have hereunto set my hand and 
official steal this day of , 19 , 

A . D . 

(SEAL) 



Notary Public » 
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EXHIBIT D 



REQUIREMENT 
FOR SUBMISSION OF AFFIRMATIVE ACTION PLAN 
. TO ENSURE EQUAL EMPLOYMENT OPPORTUNITY 

each nrnrvn™"™ ™™ vm.T.v pom pt.v wtth the requir e m ents , terms and 

C ONDITIO NS OF THIS ADDENDUM 1 OF THE NHTON. PLAN . 

The following shall be used by the undersigned redeveloper as its 
! K oals for minority manpower utilization ("minority » being Negro 

Ipanisn surname American, Oriental and American Indian) h leved 

on all work of the bidder within the Washxngton, D. C., Standard Metro 
politan Statistical Area during the terms of his performance of this 

S£i"t in the trades specified ^l~ H *» rt con * ™i*J n S^SS 1; R |SSiS^" 
ments, Terms and Conditions of this Addendum 1 hereinafter set lortn. 



- Estimated Total Employment 
for the Trade on the Contract Until 
May 31, 1971 



Trade 



Number of Minority 
Group Employees and 
Their Percentage of 
the Total Until ... 
May 31, 1971 



[Electricians 

Painters & Paperhangers 

Plumber, pipefitters 

•j& Steamf itters 

Iron Workers 

Sheet Me^al Workers 

Elevator Constructors 

Asbestos Workers : 

Lathers 

Boiler Makers 

Tile & Terrazzo Workers 

Glaziers 



u 
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Trade 



Estimated Total Employment for the 
Trade on the Contract From May 31. 
1971 Until May 31, 1972 



Number of Minority Group 
Employees and Their Per- 
centages of the Total From 
May 31, 1972 Until May 31, 1972 



Electricians 

Painters & Paperhangcrs 
Plumbers, Pipefitters 
U Steamfitters 

■JSSfeiSSetf^ers- 
Elevator Constructors 

Asbestos Workers 

Lath e r s \ 
Boiler; Makers \ 
Tile & Terrazzo Workers 
Glaziers ^ 

Estimated Total Employment for the 
Trade on the Contract From May 31, 
1972 Until May 31, 1973 



Trade 



Electricians 

Painters & Paperhangers 
Plumbers, Pipefitters 
& Steamfitters 

Elevator Constructors 
Asbestos Workers 
Lathers 

Boiler Makers ' ' 

Tile & Terrazzo Workers 

Glaziers 

- Estimated Total Employment for the 
Trade on the Contract From May^ 31, 
1973 Until May 31, I |974 



Number of Minority Group^ 
Employees and Their Per- 
centages of the total From 
May 31, 1972 Until May 31," 1973 



Trade 



Number of Minority Group 
Employees and Their Per- 
centages of the-total From 
May 31, 1973 Until May 31,. 19 74_ 



"Electricians 
Painters'' £ Paperhangers 
Plumbers',' Pipefitters 
& Steamfitters 

Elevator Constructors 

Asbestos Workers 

Lathers 

Boiler Makers 

Tile St Terrazzo Workers 

Glaziers 



r 
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(Bidder) 



By: 



(Date) 

Its: 



REQUIREMENTS. TERMS AND CONDITIONS OF ADDENDUM 1. 

1. When contracts or subcontracts are awarded for Federal and 
Federally-assisted construction in the Washington, D. C, Standard 
Metropolitan Statistical Area ("the District of Columbia; the Virginia 
Cities of Alexandria, Fairfax and Falls Church; the Virginia Counties of 
Arlington, Fairfax, Loudoun- and prince William; and the Maryland 
Counties of Montgomery and Prince George) on projects whose costs 
exceeds $500,000', the redeveloper agrees Co use this document designated 
as Addendum 1, or a substantially similar document, which shall include 
specific goals of minority man-power utilization foreach trade 
designated below which will be used by the contractor, on all his work 
within the Washington, D. C. Standard Metropolitan Statistical Area 
during the term of his performance of the contract, such goals to be 
established by the contractor at least within the ranges established 
by this Addendum in Section 3 hereof. Minority manpower means, for 
the purposes of this Addendum, Negroes, Spanish surname Americans, 
Orientals and American Indians. The trades utilizating the *f 61 low i ng 
classifications of employeies^-are covered by this Addendum: 
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Electricians 

Painters & paperhangers 

lumbers, Pipefitters & Steamfitters 

Iron Workers 

Sheet Metal Workers 

Elevator Constructors 

Asbestos Workers 

Lathers 

Boiler Makers 

Tile & Terrazzo Workers 

Glaziers 

A redeveloper who fails to use such goal ^^/^^^"arded 

c n ac e'shall there be any negotiation over the 

provisions of the specific goals after the award of the contract. 

9 Fach Federal agency shall include, as part of the award of 
Federaily-in^lved^Federa/or Federally-assisted) constructxon con- 

5™" "Jose total cost of construction e f c ° h ° r 2deveioJe? is 

shall L substantially similar, to this Addendum 1. 

i ' ThP following ranges, within which a prospective contractor 
or ^«Sc f t«S b est.tli4h his E oals are here* .st.b U- h.d a 

tho c+n ndi<rds for minority manpower utilization lor.eacn ux _u 
natef in ?he Washington SMSA for the next f oi r years: 1/ 



1/ 



a-f + o*. thP -first year ofTthe program, the standards (trades and 
ranges) ^ Jorth JerSin shall be reviewed to determine whether 
Se orofefeons on which these standards , are based adequately 
^^construction labor market situation at that time. 
JL'E or othei' si-nificant fluctuations in Federally involved 
coSsSuSiori sha 1 be specifically reviewed from time-to-time .-as 
to their effect upon the practicality of the standards In no 
event however, shall the standards be increased or trades be 
added for the contracts after bids have been received. 
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Range 61 Minority Group Employment 
Trade until May 31, 1971 



Electricians 


10% 


- 16% 


Painters & Paperhangers 


14% 


- 21% 


Plumbers, Pipefitters, Steamfitters 


10% 


- 15% 


Iron Workers 


11% 


- 19% 


Sheet Metal Workers 


7% - 


• 13% 


Elevator Constructors 


16% 


- 22% 


Asbestos; Workers 


8% - 


- .14% 


Lathers 


16%" 


-22% 


Boiler Makers 


6% • 


- 12% 


Tile & Terrazzo Workers 


10% 


- 16% 


Glaziers 


lo% 


- 1'6% 



Range of Minority Group Employment 
Trade from May 31., 1971 until May,. 31, 1972 

* 

Electricians 16% - 22% 

Painters 8c Paperhangers 21% - 28% 

Plumbers, Pipefitters & Steamfitters 15% - 20% 

Iron Workers 19% - 27% 

Sheet Metal Workers v 13% - 19% 

Elevator Constructors 22% - 28% 

Asbestos Workers 14% - 20% 

Lathers 22% - 28% 

Boiler Makers ' "' 12% - 18% 

Tile & Te'rrazzo Workers 16% - 22% - : 

Glaziers . 1 , ^ 16% - .22% 

i 

Range oi Minority Group Employment 
Trade ■ from May 31, 1972 until May 31, 1973 

'" I M ■■ ....... i. — . — — — ■ ■ ■ 

" • • . ''.'/>* 
Electricians ■ ■ 22% - 28% 

Painters & Paperhangers 28% - 35% 

Plumbers, Pipefitter^ & Steamfitters , 20% - 25% 

Iron Workers 2 7% - 35%. 

Sheet -Metal Workers , 19% - 25% 

Elevator 'Constructors 28% - 34% 

Asbestos Workers „ , 20% - 26% 

Lathers ' ' ■ - • 28% - 34% - 

Boiler Makers 18% - 24% 

Tile & Terrazzo Workers 22% - 28% 

Glaziers 22% - 28% 
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Range of Minority Group Employment 
from May 31/ 1973 until May 31^_ 1974 



Electricians 

Painters h. Paperhangers 
Plumbers,. Pipefitters & Steamfitters 
Iron Workers 

Sheet Metal Workers ', 

Elevator Constructors 

Asbestos Workers 

leathers " 

Boiler Makers 

Tile & Terrazzo Workers 

Glaziers 



28% - 


34% 


35% - 


42% 


25% - 


30% 


35% - 


43% 


25% - 


31% 


34% - 


40% 


26% - 


32% 


34% - 


40% 


24% - 


30% 


28% - 


34% 


28% - 


34% 



The contractor's or subcontractor's goals established within the . 
above ranges shall express the contractor's or subcontractor s commit- 
ment of the percentage of minority personnel who will be working in each 
specified craft on each of his projects (whether Federally involved or 
'otherwise) within the Washington SMSA during the term of the covered 
contract. ' The man hours for minority workers must be substantial y 
•uniform throughout the entire length of the contract for each of the desig- 
nated trades, to the effect that the percentage ot minority workers in the 
designated trades must be working throughout the length of work on each 
proj ect in each trade. The contractor or subcontractor shall be deemed 
to have met his commitment to specific goals for minority manpower 
utilization: 



a) If the minority manpower utilization rate of the contractor 
or subcontractor itself meets the goals on the total of all of the 
Contractor's or subcontractor's facilities within the Washington 
. SMSA, provided, however, that if the contractor has denied 



r. 
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equal employment opportunity, he shall not be in compliance with 
this Addendum, or 

b) If the contractor or subcontractor can establish that it is a 
member of a contractors association or other employer organization 
or association, which has as one of its purposes the expanded 
utilization of minority manpower and that the total utilization 
rale of minority craftsman by all member contractors and sub- 
contractors of such an association or organization on. all projects 
in which they are involved within the Washington SMSA meets the 
contractor's or subcontractor's commitments, provided, however, 
that if the contractor has denied equal employment opportunity, 

he shall not be in 'compliance with this Addendum, or 

c) . If the contractor or subcontractor can establish that it has a 
.collective bargaining agreement with a union or other employees 

organization that it utilizes that union or organization as its. 
source for over 80% of its manpower needs and that the total minority 
utilization rate in the craft or crafts for which the union or 
organization has referred manpower on all projects within the 
Washington SMSA to which such union or organization has referred 
manpower meets the contractor's or subcontractor's commitments, 
provided, however, that if the contractor has denied equal employ- 
ment opportunity, he shall not be in compliance with this Addendum. 

4. The Contractor's and subcontractor's commitment to specific goals 
is to meet affirmative action obligations' and is not intended and shall 
not. be used. to discriminate against any qualified applicant or employee. 
Whenever it comes to the redeveloper ' s or contractor's attention that the 
goals are being used in a discriminatory manner, he shall immediately 
report that fact to the Office of Federal Contract Compliance of the 

U. S. Department of Labor in order that appropriate proceedings may be 
instituted. 

5. The contractor ' s or subcontractor ' s (collectively hereinafter 
referred to as "contractor") commitment to <£pcific goals for minority 
manpower utilization as required by this Addendum shall constitute a 
cojiuiiitment to make.-e.very good^faith effort to meet such goals. If the 
contractor has failed to meet his goals, a, determination of "good faith" 
will be based .upon' his efforts to broaden his recruitment base which 
efforts shall _„ include but not be limited to the following: 

•a. The contractor shall notify community organizations 
that the contractor has employment opportunities 
available and shall maintain records of the organiza- 
tions' response. 
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b. Tne contractor shall maintain a file of the names and 
addresses of each minority worker referred to him 
and what action was taken with respect to each such 
referred worker. If such worker was not sent to the 
union hiring hall for referral or if such worker was 
not employed by the contractor, the contractor's file 
should document this and the reasons therefor. 

c. The contractor shall notify the OFCC Area Coordinator 
when the union or unions with whom the contractor has 
a collective bargaining agreement has not referred to 
the contractor a minority worker sent by the contractor 
or the contractor has other information that the union 
referral process has impeded him in his efforts to meet 
his goal. ' \ \ 

d. The contractor shall participate in training programs in 
the area, especially those funded by the Department of 
Labor. 

e. The contractor shall disseminate his EEO policy within his 
own organization by including it in any policy manual; by 
publicizing it in company newspapers, annual report, etc.; 
by conducting staff, employee and union representatives' 
meetings to explain and discuss the policy; by posting of 
the policy; and by specific review of the policy with 
minority employees. 

f. The contractor shall disseminate his EEO policy extern- 
ally by informing and discussing it with all recruitment 
sources; by advertising in newsmedia, specifically includ- 
ing minority newsmedia; and by notifying and discussing it 
■ with all subcontractors and suppliers. 

' ■ ' ' ' • 

g. ' The contractor shall make specific and constant personal 

(both written and oral) recruitment efforts directed at 
all. minority or/gafiizations , schools with minority students, 
minority recruitment organizations and minority training 
;•" . ^prganizations, within "the contractor's recruitment area. 
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h. The contractor shall make specific efforts to encourage 
present minority employees to recruit their friends 
and relatives. 

i. The contractor shall validate all man specifications, 
selection requirements, tests, etc. 

j. The contractor shall make every effort to provide after - 
school, summer and vacation employment to minority 
youths. 

; k. Where reasonable the contractor shall develop on-the-job 
training opportunities and participate and assist in any 
association or employer-group training programs relevant 
* to the contractor's employee needs. 

1. The contractor shall continually inventory and evaluate 
all minority personnel for promotion opportunities and 
encourage minority employees to seek such opportunities. 

*' m. The contractor shall make sure that seniority practices, job 
classifications, etc. do not have a discriminatory effect. 

\ 

n. The contractor shall make certain that all facilities and 
company activities are non-segregated. 

o. ; The contractor shall continually monitor all personnel 
activities to insure that his EEO policy is being'carried 
out. • ' ' > \ 

., p. The contractor shall solicitate bids for subcontracts from 
available minority subcontractors with the trades covered 
by this Order, including circulation of minority contractor 
associations. t 

' ' " -. -»-*> 

- 6. Each agency shall review. contractors' and subcontractors . 
employment .practices during the performance of the contract. If the 
contractor or subcontractor meets its'goals or if the .contractor or 
sub'ephtr actor can demonstrate that it has made every . good faith effort 
to meet'those goals, the contractor shall be presumed to be in. compliance 
•with Executive Order 11246, the implementing regulations and its obliga- 
tions under this Addendum, and no formal sanctions or proceedings leading 



- 10 



' i ,w af»encv otherwise deter- 

.oward sanctions .haU be "t" r U n^t prU^ual c.ploy- 

mi „cs that the contractor or « bc ° n ' r ds ttot the contractor or 
mcnt opportunities. Where the W™? ™ req> , ircm ents o'f Executive 
"bconiractor has failed to c M p y w,m * r. , undey it . 

Order 11246, the impl.cment.ng "8^"°" and impose such sanct.ons 
. Md*^ the agency shall take such ^ «v> . ^ ^ regllU Uons 
„ may be appropriate under * e f V?^ acti0 n it has fee burden of 
When t he-a B ency .proc*ds wtth «* irement s of this Addenda., 

proving that the contractor has not met H ^ (q him , he 

but th« contractor's failure to meet hs go. ^ he ha£ t he 

reoSfcement to come forward «*^»c noncompli ance by the 

.Jod faith" requirements of fc 1 into consideration by Federal 

contractor °r. subcontractor shall be taK .n ^ ^ subcontrac , or can 
agen'cies in. determining whether Such co ^ ^ is therefore 

a "responsible prospeuiv. 



a "respouBiuj.^ v 

procurement regulations. 



7. It shall be no excuse that the union with which the contractor 
has a collective bargaining agreement providing for exclusive referral 
failed to refer minority employees. Discrimination in referral for 
employment, even if pursuant to provisions of a collective bargaining 
agreement, is prohibited by the National Labor Relations Act and Title VII 
of the Civil Rights Act of 1964. It is the long-standing uniform policy of 
OFCC that contractors and subcontractors have a .responsibility to provide 
equal' employment opportunity if they want to participate in Federally- 
involved contracts. To the extent they have delegated the responsibility 
for some of their employment practices to some other organization or 
agency which prevents them from meeting their obligation's pursuant to 
Executive Order 11246, as amended, such contractors cannot be con- 
sidered to be in compliance with Executive Order 11246, as amended, or 

the implementing rules, regulations and orders. 

8. Whenever a prime contractor subcontracts a portion of the 
work in any trade designated herein, he shall include in such subcon- 
tract his commitment made under this .Addendum which shall be- adopted 
by his subcontractor, .who shall be bound thereby and by this Addendum 
•to the^.ful'l extent as if he were the prime contractor. Th'e prime con- 
tractor shall not be accountable for the failure of his . subcontractor to 
fulfill his requirements. However, the prime contractor shall give 
notice to the Area Coordinator of the Office of Federal Contract Com- > 
pliance of the Department of Labor of any refusal or failure of any 
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subcontractor to fulfill his obligations under this Addendum. Failure 
of compliance by the subcontractor will be treated in the manner as 
such failure by the prime contractor. 

9 Contractors and subcontractors must keep such records and file 
such reports relating to the provisions of this Addendum as shall be 
required by the contracting or administering agency. 

10 Nothing in this Addendum shall be interpreted to diminish the 
responsibilities of the contracting and administering agencies nor the 
obligations of contractors or subcontractors pursuant to Executive Order 
11246 for those trades and those contracts not covered by this Addendum. 

11 This Addendum has been issued in accordance with an Order issued 
on June 1, 1970 by Secretary of Labor, George P. Shultz, Assistant 
Secretary for Wage and Labor Standards, Arthur A. Fletcher ,.^and Director 
of the Office of Federal Contract Compliance, John L. Wilks . ■ Redevelopers 
contractors and subcontractors are bound by all the requirements, terms 
and conditions of that Order whether or not such requirements, terms and 
conditions are set forth in this Addendum and in the event of any 
inconsistency between this Addendum and that Order of June I, 197.0, the 
Order of June 1, 1970 shall prevail. 

12. The procedures set forth in this Addendum shall not apply to any 
contract when the head of the contracting or administering agency 
determines that such contract is essential to the national security and 
that its award without following such procedures is necessary to the 
national security. Upon making such a determination, the agency head will 
notify, in writing, the Director of the Office of Federal Contract 
Compliance within thirty days. 

13. Nothing in this Addendum shall be interpreted to diminish the 
present contract compliance review and complaint programs. 

■ 14. Requests for exemptions from this Addendum must be made in 
writing,, with' justification , to the Directed, Office of Federal Contract 
Compliance, U. S. Department of Labor, Washington, D. C, 20210, and 
shall be .forwarded' through , and with the endorsement of the agency head. 
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15. This Addendum shall be signed either in the space provided at 
the end of the redeveloper ' s commitment to goals, or below, or in both 
spaces. . 




/ - . , t« ,.■ , 
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Temple Courts Charitable Foundati on 
(Redeveloper) 
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PART II 



THIS AGREEMENT (consisting ^J^/^lV^ \ 197/ by and 

auly made and entered into this ^ v ^^ n ^fc^' (hereafter 
rl erred £ ^ thJ •'AGENCY'' ) aid the REDE VE LOPER (the Party named and 
described as such in Part I of this AGREEMENT) , 

WITNESSETH THAT: 

. . ■ n „ F +h<a nr pinises nivi the mutual obligations of. 
. In consideration of the P^cm^c., ^ covcnan ts and agrees that: 

the parties hereto, each of the parties ncrtu 

ARTICLE I PREPARATION OF PROPERTY FOR REDEVE LOPMENT 

prepare the PROPERTY for ^development in accord a "£e w« 
the AGREEMENT . Such preparation of ^e PROPERTY shall cons 
following (unless the AGENCY and the ^DEVJSLOPER hereinafter g 

S^S ruS.^ to^/c^ve^nce of the PROPERTY) 

(a) OenUU^^ ran 

to thTsurf ace .Ration of the t ^ 1 ^ il t provem ents on the 

existing Gildings ^^^jf ^ all bricks, lumber, pipes, 

as .mirbrfse^o^rnr^S reared by this - Section . 

' V- * iw n= ThP reduction of all walls, including 

^■. dUg^irJ^ s„r™ ^.ticn -6* the adenine ground. 



( d ) . Relief ^2 w r. 1 r:riLVnX5t^ c i.?oh ,, s,i b i e n8 , 
-qszr&a&xxs, sL'SUus/sSi. don «» property. 

lllTucl, So£ rt.ll be performed in accordance »ith the usual 
specifications, standards and practices ol the DISTRICT or the 
appropriate public utility company. 

(f) Fillinq and Grading. The PROPERTY shall be filled; ^ 
rough^o^-rn^inTIuding topsoil) J^^*"." Ef" I 

permit proper drainage and place the PROPERTY in a saie, 
sanitary and non-hazardous condition. 

The REDEVELOPER represents that it has been made av/are that *he 

-t ion or warranties, either expressed or implied, as to tne, 
the PROPERTY . ? 



1 - 



BOOK . PAGE 

13230 368 



Tnrnme and Salvage. All expenses, including 
SEC. 102. ixpen^^ inco^and^a^^ structures de- 

current taxes, If any relating to ^"^s 1Q1 f shall 

molished or to be demolished in acco recelved as a res lt ; f the 

be borne by, and a 11 "J^ °J structures shall belong to, the AGENCY, 
demolition of such gildings or st income or salvage received 

The REDEVEIAPER shall not be «£tit and the preparation of the 

by the AGENCY as a result °* J"* t t this section. 
PROPERTY for redevelopment pursuant 

-iv>4-n + -ioe for Certain Other Actions. 
SEC . 103 . Agencjr^s^es^^ 
The AGENCY, without expense to the REDLVLLO ^ ^ AGREEMBNT 

against the PROPERTY shall in Jjcordance secured) the following: 

provide or secure or cause to De pruv 

ThP closing of all existing streets, 

(a) jaosinjLJjL^^^ wi thin or abutting 
alleys and other P ubilc ^^ t f n<r W and to be closed on the -Site 
on the PROPERTY, shown » s e "^"f Area Project No. 1" attached to 
Development Plan Northwest Renewal Area Project ^ grou nds 

the PLAN. -Failure to obtain a ^ e f C ^ ation of the Contra ct 
for default under the Contract, ox xux i. . 
by the REDEV.ELOPER. 

(b) ReEiSttin^^ ^ ttt ^plaftLg 
effor-s^ithout exp enee to the REDE ^ELOPER to c ^ Rede _ 

and subdivision of the PROPER1Y ^^^^ numbers , It is 

velopment Plan, so as t S ?f through no fault of the AGENCY, the 
understood, however, that " througn no la acc0 mplished by 

^ Pl ?r in Lr d fo S r?h d hIre n fot III 52252 of title, th5 AGENCY 
the time set fortn nerem ,, H VP nlattinK or sub- 

shair not f ^/ eS ?r ?f :r^L S unde^?ood" n I agreed 
1Vl S lZ a S™FvIl5pER™«er the execution of this AGREEMENT may 

oi "f aTJUract Vendee in the Petition for .aid 

replatting and subdivision of the PROPERTY. 
'■ , n «-p -cvicstinp- Streets. The improvements (by the 

or new construction, as required, anu m . m STRICT of 

S- t SfS:tS ^aTo"ec? ?o."? w I h ? ^ the 

maw Such work shall Include the cost of catch basins, curbs and 
liters -but " sEaU exclude sidewalks and paved areas such as aprons 
!nd d^vewkjs within the PROPERTY which cost shall be borne by the 
REDEVELOPED ;i-in accordance with Section 105(a) hereof. 

(d) Construction an d Dedication of Jfew_SJre ets . The construction 
by trarf^Wwiate public body) i^accor dan c 
iith the technical specifications standards and P^ice. of^he 
DISTRICT, and the dedication of all new streets, alleys and other 
nubile rights-of-way abutting the PROPERTY and shown as "To Be 
OpeieS- on tSe "Site Development Plan Northwest Urban Renewal Area 
Proiect No 1", which is a part of the PLAN. Such work shall in- 
clude the cost; 'of catch basins, curbs and gutters but shall exclude 
sidewalks within the PROPERTY and paved areas such as aprons and 
driveways within the PROPERTY which cost shall be borne by the 
REDE VELO PER in accordance with Section 105(a) hereof. 
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Tire Hydrants The installation 
(e) Street I4gl^i2£^l{-^^^ / tate nub L Tc~body ) in accordance 
(by thTSY or by the jppropii »tc puU^ ^ practices of the 
with the technical spccxlicatioi • ^ street lighting signs, 

DISTRICT, of the io low ' jg impx ovcme ^ ^ Department call 
fire hydrants, traf t in connection with all new 
boxes and communication ^^J°' and to be constructed pursuant 
streets abutting on the I-kOI-wux 
to this Section, 

^ * -i n„ utilities The installation or relo- 

(« li^^Sh^W^^^ tG P»"ic body) in 
catioinBTthe AGENC1 01 J soec if icat ions , standards and prac- 
accordance with the technical specii and water distribu 

tices of the DISTRICT of such J^ecessary to be installed or 
ticn lines, and facilities as H% h the PROPERTY by reason of the 
relocated: on or in connection ^ ^ development of the 

redevelopment contemplated oy™ in accordanQ . e with the 

PROPERTY as -approved b £ ™"* b J" r t he installation of utilities: 
usual policies. of ^e DISTRlOi i responsi ble for nor bear 

Provided That. the AGENCY shall no^ the necessary utility. con- 
any portion of the cost of in ^a^i»S constructed on the PROPERTY 
nections between the I»P£ V ^£ S sanitary sewer and storm drain 
by the REDEVELOPER and the water . jani y ^ DlSTRICT - or by 
mains or other public -utility iin ithout such boundaries or 

any public utility company within or w by 
electric, gas, telephone or otner p with . out such boundaries, and 
any public utility company within orjiz no an gucn 

the REDEVELOPER shall secure ^ |q the AGENCY . 

installation without cost or ,expeno« 



^^^^ o^H^ 

to ^SoStr^t^ t0 - COmPletGd - 

■SEC . 104. -SedeVel^^ 
The REDEVELOPER hereby vaivesH^T^* P^conveyance of the PROPERTY pro- 



the AGREEMENT and as the owner a «f ^f^^tS awards of damages, 
vided for in the AGREEMENT) any and all claims ,t ^ g Qf 

if any, to compensate f or o * h « ?iih?-of -iay.within or fronting or 

any street alley or other P^^^l^y which , pursuant to subsec- 
abutting on, or adjacent to, the PR ^nic , P vacate d, or, the 
tio* (a) of Section. 103 h f re §^ r ^L^shall upon the request of the 

■^^f eSS^sa^M^i^'anf e^^'any .live, o, ot„e, 

document in respect thereof. 

SEC 105 Work to" be JJerfpia^^ 
shall f St Its sMH^wtTel^^^ or caU&G t0 

provided or secured the following: 

utilities installed pursuant to Section 103 nereoi . 
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,,4.4 h+t, cp rv ice The AGENCY reserves 
SEC . 201. RlS*tj>fJ^ aS;ma I ^ 

for itself, the DISTRICT and any P^ 1 ** £ upon the PROPERTY at all 
appropriate, the unqualified ri eht to enter up maintaining, re- 

reasonable times for the purpose ^ reconstruct ing ^ PROPERTY 
pairing, or servicing ^ P^^f ^ easements described in the PLAN 
boundary lines and provided f AGREEMENT, 
or described or referred to ele&ewhere 

* r>,r«-n TTtilitv Easements. 

SEC. 202. RJ^VI^^ 
The REDEVELOPER shall "°\^»f^f b ^ d ary lines of any easement for 
improvement on, over or within the oounaa described or referred to 
Jublic utilities described in the ^ °r describ , vide d for 

elsewhere in. this AGREEMENT , u ^f* SU ^ DISTRICT. If approval for 
in the PLAN and has been approved by ™ ^^p^ the AGENCY shall 
such construct ion is requested ^ a ^ u ^ approval shall not be with- 
use its best efforts to assure that sucn appro 



held' unreasonably. 



+ nnnwrcTY Prior to the conveyance. of the 
SEC . 203. Access to M^g^^J^g' the AGENCY shall permit 
PROPERTY by. the AGENCY ^ the REDE VEL OPER t pursuant to a 

representatives of the REDEVELOPER to nave * ^ th<j 

Right~of-Entry Permit to any part ?* th £ ™ for the purpose of ob- 
AGENCY holds title, at all reasonable the PROPERTY 

taining data and ™^ kin g t ^ r ^| E ^ T S ^roviSed! That the REDEVELOPER 
necessary to carry out the AGREEMENT £ f alnlng a "Save Harmless' 

shall execute such a R^ht-of-Entry Permx cy and snall agr ee to 

clause which is in a form acceptable to ™* A £ gh t-oi-Entry Permit, 
be bound by the terms and conditions oi sucn rvx& 
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A RT J.C LE II I J^KPAjUm^ 
IMPROmtf^^ 

SEC 301 Submission of _De tailed . Bu i Id i ng_gJJ^ jllM - The 
REDEVELOPER, at rtTsoIi cost and expense shall prepare or cause to 

be prepared and submit to the AGENCY , a ^^^^pSi^MFOTs' ?£e 
drawings- and contract specifications for the IMPROVEMENTS , Ihc 
£3&ur.l design, site planning materials , a ^ u ^f ^ C ^e 
ties of the drawings and specifications shall be subject to the 
ap^l ox the AGENCY an/shall be In conformity wxth th^provxsxons, 
objectives, restrictions, standards and controls of the all 
applicable laws and regulations of the DISTRICT and provisions of 
th is AGREEMENT . The drawings and specifications sh a 11 be submitted, 
and reviewed, in accordance with the procedures set forth n this 
AGREEMENT The AGENCY agrees that it will not unreasonably wxthhold 
approval of -the plans .and specifications submitted. 

SEC. 302'. i P rocedure for A pproval of Initia l Plans, 

• (a) Submission of I nitial Plans . Promptly after the execution 
of this AGREEMENT a"nd^in~"no event later than the time specified in 
Section 6 of Part I of this AGREEMENT , the REDEVELGPER, at its sole 
cost and expense, shall submit to the AGENCY preliminary pans an 
outline specifications for the IMPROVEMENTS, including a site plan, 
elevations, and typical floor plans. Such preliminary plans shall 
be in sufficient completeness and detail to enable the AGENCY to 
determine whether the plans conform to the provisions ? b J«£tive-, 
restrictions, standards and -controls of the PLAN ^^jL^f™! 
and to enable the AGENCY to evaluate the design and aesthetic qu«li 
ties of the plans. If the. AGENCY rejects the preliminary plans the 
AGENCY shall advise the REDE VE LOPER in writing as to tn * s P^£j£, OPFn 
reasons for the, reject ion . In the event -of rejection the REDE VELOPER 
shall resubmit. revised plans pursuant to subsection ^> Jereof. The 
preliminary plans shall be deemed approved unless, within thirty (30) 
days after receipt of the plans by the AGENCY the AGENCY mails the 
REDEVELGPER a written notice of their rejection. The preliminary plan 
and outline, specifications approved by the AGENCY, pursuant to this 
subsection, .shall be hereinafter referred to as the "INITIAL PLANS 

* (b) Procedure if Initial Plans are* Rejec ted. If the AGENCY 
gives the REDWELOPETTrequired notice o,<f its rejection of the pre- 
liminary plans and outline specifications submitted in accordance 
with this Section., the' REDEYE LOPER shall submit revised preliminary 
plans and' outline specifications within thirty (30) days after 
receipt of'^uch notice; the provisions of this Section with respect 
to preliminary approval, rejection, and resubmission o± revised pre- 
liminary plans and outline specifications hereinabove provided shall 
continue to apply, and the REDEVELOPER shall in good faith continue 
to resubmit corrected preliminary plans and outline specifications, 
until approved, by, the AGENCY. 

SEC 303. Procedure for Approval of Final Plans. No later 
than the time specrfl^ri^Se^n-^-oT-p^~T of this AGREEMENT, the 
REDEVELOPER, at its sole cost and expense, shall prepare or cause to 
be prepared and submit to the AGENCY, working drawings and contract 
specifications for all IMPROVEMENTS. The working drawings and con- 
tract specifications shall, be in conformity with the PLAN, the provi- 
sions of this AGREEMENT, the INITIAL PLANS , and all applicable laws 
and regulations* of the DISTRICT, and shall be identical to the working 
drawings and contract specifications submitted to the DISTRICT for 
applicable building permits. If the AGENCY rejects the -working 
drawings and contract specifications, the AGENCY shall advise the 
REDEVELOPER in writing as to the details as to where such working 
drawings and contract specifications faiO-. .'.•> conform to- the require- 
ments of ' this Section, -and the procedures of this. Section with 
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, ,. r ,, p , Hon ^nd resubmission of the preliminary 
respect to approval., r ejection ^na * provided sho.11 apply 

plans and outline spec i c: tlon. hexci P resubmit unt il 

End the REDEVELOPER -^J 1 *" r °°? specifications have been approved . 
the working drawings and co " 1 j n ^^ d contract specifications 
by the AGENCY. The « or l " , ^ ^ " h 30) clays after their 

shall be teemed approved u^"^^ VelelJs written notice 
submission to the AGENCY, tne u^u J thi subsection. The 

of the rejection fTco^rac^LiSe^ions approved by the AGENCY 
working drawings ^^^^1] hereinafter be referred to as the 
pursuant to this becxion b"''" 

"FINAL. PLAN". 

-ir, Finn! Plans If the REDE VE LOPE R desires 
SEC, 304. ^fS^n-liEal^^J J^^^ approva l by the. 
to make any change in the I INAL ' ed chan ge. to the 

AGENCY, • the REDEVELOPER shall submxt °^ d ^ dif \ e6 by the 

AGENCY for its approval. If the *^ J }^ ™ "J J ' Section 30 l hereof 
proposed change, conform to the requxreje ts of Sect io ; 
with respect to such previously app oved ^ A i ne REDEVELOPER in . 
shall approve the proposed change and notify the RE DL.~£- 
writing of its- approval. Such change " Jhe FINAL PLAN* b hereof 
aay event, be Ueemed approved by the AG ENCY I s ^GENC7 to the 
in whole or in part, by wr it ten not ce thereof such FINAL PLANS and 
REDEVELOPER , setting f orth de ai ° ' ^ * requirements of this- 

contract specifications f f 1 1 } n to ° o ;^!f v t ? 3 5) days in which event 
opp + ion shall be made within the tnirxy wu; U "> B x " ..^.^h,,, 
beet ion snaix uc _ . th resp ect to approval, rejection 

the procedures ° f J e J^°" ^iJ n ^y plans and outline specifications 
and resubmission oi the preliminary 

shall apply. 

SEC. 305. Comjnenc^^ 
IMPROVEMENTS . TheREDEVELOPER agrees fo Jitsel ^ ^ UC ^ °;^y S par t 
assigns, a ~nd-every successor in interest to the PROPERTY % JJe 
thereof and the Deed shall contain covenants on the part of the 
REDEVELOPER. for itself and such successors and assigns, ^hat the 
REDEVELOPER and such, successors and assigns, shall promptly De ±n 
and diligent ly prosecute to completion the redevelopment of the PROP- 
^RTY through the construction of the IMPROVEMENTS thereon in accord- 
aSce'^h ?!". FINAL PLANS , and that such' construction ^jYhereof 
event be begun within tteperiod specified in Section 7 ol Pai it is 
and be completed within the period specified m Section 7 It is 
intended and agreed, and the Deed shall so expressly provide that 
eSch kSeements and covenants shall be covenants running with the 
lit* III that toey shall, in any event/ and without regard, to techni- 
* oil classification or Agnation, legal or oth ---^"^^^e 
only as otherwise specifically provided in the AGREEMENT itseli, be, 
to the fullest extent permitted by law and equity, binding for the 
benefit oWe community and the AGENCY and enforceable by the AGENCY 
against the -'REDEVELOPER and its successors and assigns to or ot me 
PROPERTY or -any"- part thereof or any interest therein. 

SEC 306 Progress Reports . Subsequent to conveyance of the 
PROPERTY,' or any ^FtfThereof, to the REDEVELOPER, and "^^con- 
struction of the IMPROVEMENTS has been completed, the REDL\ELOPL.t 
shall make reports, in such detail and at such times as may reasonably 
be requested by the AGENCY, as to the .actual progress of the rldl- 
VELOPER with respect to such construction. 

SEC. 307. Certificate of Com pletion. 

"(a) Promptly after completion of the IMPROVEMENTS in accord- 
ance with those ^provisions of the AGREEMENT relating solely to the 
obligations of the REDEVELOPER to construct the IMPROVEMENTS (including 
the dates for beginning and completion thereof), the AGENCY will 



- 6 - 



. * BOOK PAGE 

l'urnish the REDEVELOPER with an aoproprjnLo Instrument (herei nil I 1 .or 
sometimes referred to as tl|e3'^^'"0 J .fiF-rU) of Completion*') so certi- 
fying. Such certification shall const :i tute a conclusi ve and incon- ,. v .* 
testable determination (and it shall be so provided in such certifi- 
cation and in the Deed) that all of the terms, covenants; agreements, 
conditions and provisions of this AGREEMENT , and in the Deed convoying 
title to the PROPERTY from the AGENCY to the REDEVELOPER, obligating 
the REDEVELOPER in respect of the construction of said IMPROVEMENTS , 
including the times for the commencement and completion of the con- 
struction of the IMPROVEMENTS, have been fully satisfied and termi- 
nated, and that the REDEVELOPER and its successors and assigns shall 
have no further obligation whatsoever in respect of the commencement 
and completion of the construction of said 'IMPROVEMENTS ; that any 
rights and remedies with respect to re-en try ,. repossess ion , reverter, 
revesting and forfeiture, and for a Deed of Conveyance, as provided 
for in Section 704 hereof and in the Deed conveying title to the 
PROPERTY from the AGENCY to the REDEVELOPER, which the AGENCY may 
have in respect of the PROPERTY are extinguished and shall riot there- 
after apply; and that the REDEVELOPER is thereafter free to transfer 
the PROPERTY-,-' or any part thereof or interest therein, without any 
prior written approval of the AGENCY: Provid ed , That if there is 
upon the PROPERTY a mortgage insured, or held or owned, by the Federal 
Housing Administration and the Federal Housing Administration shall 
have determined that all buildings constituting a part of the IMPROVE- 
MENTS and covered by such mortgage are, in fact, substantially"" com- 
pleted in accordance with the FINAL PLANS and are ready for occupancy, 
then, in such event, the AGENCY and the REDEVELOPER shall accept the 
determination of the Federal Housing Administration as to such com- 
pletion of the construction of the IMPROVEMENTS in accordance with 
the FINAL PLANS, and, if the other agreements and covenants in the 
AGREEMENT obligating the REDEVELOPER in respect of the construction 
and completion of the IMPROVEMENTS have been fully satisfied, the 
AGENCY shall forthwith issue its certification provided for in this 
Section. Such certification and . such' determination shall not. consti- 
tute evidence of compliance with or satisfaction of any obligation 
of the REDEVELOPER to any holder of a mortgage, or any insurer of a 
mortgage, securing money loaned to finance the IMPROVEMENTS , or any 
part thereof." . . _ . . 

Mri With respect to such individual parts or parcels of the PROPERTY 
unh if so Provided in Part I hereof, the' REDEVELOPER may convey or lease 
1 ; I MP RO V EMENT3 to be constructed (hereon are completed, the AGENCY will 
also p completion of all the IMPROVEMENTS relating to any such 

nir? al arcel certify to the REDEVELOPER in writing that such IMPROVJ,- 
mpnts haVe been made in accordance with the provisions of the AGREEMENT . 
Such ce^ificrtion shall mean and .provide, and the .Deed shall so state 
wVha^yTa'y purchasing leasing such individual part * Parcel 

v ' ,. t . ' thp inthorizatioir herein contained shall not because ox 

X c s ir 1 cur any obligation' with respect to the con- - 

? „??nn of t&TMPROVESlENTS relating to such part or parcel or to any 
-She Part or'pSccl St he PROPERTY >and (2) that neither the AGENCY nor 
: n J e ot5Sr P«t?* shall thereafter' have or be entitled to exercise with 
rpsnect to anv such "individual part or parcel so sold (or, m the case oi 

whs to the ieashold interest) any rights or remedies or 

controls t hat it may otherwise have or be entitled to exercise with respect 
to the PROPERTY as a result of a default in or breach of any provisions o 
Ihe AGReSnt or the Deed by the REDEVELOPER a nd any ^^^"^S 
or assign, unless (1) such default or breach be by the Phaser or lessee 
or any successor in interest to or assign of such individual p o ai 
with respect "to the covenants contained and ret erre ^."Section lOl 
hPrpnf ind Cii} the right, remedy, or control relates to such oeiauit 
o? X breach?" Provided, That 'if there is upon the PROPERTY a wort gage ^"^g 
or held or o^ScTTby FHA and FHA shall have determined that all buildm s 
constituting a par/of the IMPROVEMENTS and covered b y «uch mortgage axe 
in fact, substantially completed in accordance ^ th *he *INAL PLA^ and 
are ready for occupancy , 'then , in such event, the AGENCY and t e KED.VEL01 
shall accept the determination of the FHA as to sue h c ompletion of the 
construction of the IMPROVEMENTS in accordance with the 1INAL PLANo, and, 
if the other agreements and covenants in the. AGREEMENT oolipting the 
REDEVELOPER in respect to the construction and completion oi the IMPROV^ ENl^ 
have been fully satisfied, the AGENCY shall forthwith issue is certification 
provided for in this Section. Such certification and such determination 
-h-ii] not constitute evidence of compliance with or satisfaction oi any ^ 
obligation of the REDEVELOPER to any holder of a mortgage, or any insuie 
of a mortgage, securing money loaned to finance the IMPROVEMENTS, or any 
part thereof . 
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.) Each cd. «c»tion provided lor in ^/-^ ™j J*". 
;' h form as will enable it to be recorded '» ' ■ ua . 



?^M P R^EMENT S i^c^ance with the provisions of 
tte urban 'Renewal Plan and the Deed. 

SEC. 308. A ddition or Altera U^^.Coai£^Qg^S^!SHa. 

After the IMPROVEMENTS have been completed "f^^Xa'cl" 

not -d^MVi" «o Jd t S . puh . » r »^4n d 8 trn 1B t h hirro*: u ;si; ct 

therefrom or make any additions thereto or landscaping, or 

numbef of sl^onar^ro^ioa^rtlcilliie/^thout prior written 
approval of the AGENCY. 

^o^^ra . 

the REDE VE LOPE R has submitted ? vxd ; n " rf B ;*"™e2sary equity capital 

For a period of. live W y ears * ™£ ™ s il retain in its 

recoXrco P 5 y o ■ alf deslgn^terials including plans worKin, 
7™£s, and'eontract specifications prepared by it J^??-"^,,. 
basis for, the submission of INITIAL PLAN » l in XMPROVEMENTS . Such 
llitX^lT^lZ ^tSTSSS^iS"^.. durin 6 that 



material s 
period. 
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ARTICLE IV. RESTRICTIO NS UPO N USE OF P ROPERTY 

SEC. 4 01. Restrictions on U se. The REDEVELOPER agrees for 
itself, and its successors and assigns, and every successor in 
interest to the PROPERTY , or any part thereof, and the Deed shall 
contain covenants on the part of the REDEVELOPER for itself, and 
such successors and assigns, that the REDEVELOPER, and such 
sucessors and assigns, shall: 

(a) Devote the PROPERTY to, and only to and in accordance with, 
the uses specified in the PLAN; 

(b) Not discriminate upon the basis of race, color, religion, sex, or 
national- origin in the sale, lease or rental or in the use or occupancy 

of the PROPERTY or any IMPROVEMENTS erected or to be erected thereon; 
or any j:)art thereof ; 

(c) Not sell or lease the PROPERTY except for housing of 
persons or families of low and moderate income within the meaning 

of Section 107(a) and 107(b) of the Housing Act of 1949, as amended, 
and eligible for such use or occupancy under Section 221(d)(3) or 236 of 
the National Kous-ing Act, as amended, and Federal Housing Adminis- 
tration regulations adopted thereunder from time to time including 
but not '.limited to the income limitations for such persons and 
families using or occupying such housing in the DISTRICT, provided 
the person -or family complies with all income and other limitations 
of FHA. 

SEC. 402. Coveriants Bin ding Up on Successors in Inter est: Period 
of Duration . 

It is intended and agreed, and 'the Deed shall so expressly pro- 
vide, that the agreements and covenants provided in the AGREEMENT 
shall be covenants running with the land and., that they shall in any 
event and without regard to technical classification or designation, 
legal or otherwise', and except only as otherwise specif ically'provided 
in the AGREEMENT, be binding to the fullest extent permitted by law 
and equity, for the benefit and in favor of and enforceable by the 
AGENCY, its successors' and assigns, the DISTRICT and any successor 
in interest to the PROPERTY or any part thereof,, and the owner of 
any other land. <£s of any interest in such land) in the PROJECT 
which is subject to the land use requirements- and restrictions of 
the PLAN, and the UNITED STATES (in the cas,e of the covenant provided 
in subsection (b) of Section 40,1 hereof) against the REDEVELOPER, its 
successors and assigns, and every successor in interest to the PROPERTY 
or any part thereof . or any interest therein,' and any party in possession 
or occupancy o-f^t/he PROPERTY or any part thereof. It is further intended 
..and agreed th^1f-£he agreements and covenants p'rovided in subsections (a) 
and (c) of Sec't : ibn 401 hereof and the agreements and covenants provided in 
tions 305, 308, .-'407. and 408 hereof shall remain, in effect, for the period 
of time or until. the date such agreements- and covenants shall terminate 
and that, the remaining .agreements and covenants provided in Section 401 
hereof and elsewhere in this AGREEMENT shall remain in effect without 
limitation as to time, except such limitations as may be provided 
elsewhere in this AGREEMENT; Provided, That such agreements and 
covenants shall be binding on the REDEVELOPER itself, each successor 
m interest to the PROPERTY and every party thereof and each party 
in possession or occupancy, respectively, only for such period as such 
successor or party shall have title to or an interest in or possession 
or occupancy of the PROPERTY or part thereof. The terms "uses specified 
m the PLAN" and "^and use" referred to provisions of the PLAN, or 
similar language in the AGREEMENT, shall include the land and all build- 
ing, housing and other requirements or restrictions of the PLAN pertaining 
to such land. 
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.' SEC. 403. ^mZ^^^^rco . ' In amplification, and not 

ors of " "t he~oreceding Section, it is 
in restriction of provisions o t successors and assigns 

intended and agreed that the A^NC. ? and covenants pro- 

shall be deemed. °en i ; u r - ^ Addition, the UNITED STATES shall 
vided in bection 401 nereof and . ^, cQvenants provided in para . 

bs- aeemed a c 1?1 y o i ^ hereof, both for and in their 

graphs <b), and(c> ^ of *e ^^I^f 13rot ; cting the interests of 
own •rights..an< ? axso lo, ihw l^P-*-* * private!, in whose favor 

the community- and xne othex P- » ^covenants have been provided, 
or for whose benefit *ach - . Porce nnd effect, without 

have th« r^nt, in > and remedies and to maintain any 

covenant to exercise all the . i.h .-o proceedings to 

Sore! ?S.% J S U^o *sueh oreac^^ agreement* or* covenant , to which 
If or Sny other beneficiaries of such agreement or covenant may be 
entitled.. 

W 4M jydv«rti*ine. The EEDEVKL0P2R agrees for itself its 
.ucces^s'and-ailtllsrthtt during construction and thereafter tae 
RFPFVELOP*" and i+s successors and assigns, shall include - n. -11 
Ri ;^vx,LCt :; :■' , r . T - re r-ta.I of .the PROPERTY, a statement to 

SI e ^> '- ^S PWERTY is open to all persons without dis- t 

Sanation on the 'oasis of race , cdlbr , religion, sex or national origin 
and (U) that there shall be no discrimination in ^ ^L^SlL 
use of the' PROPERTY to the extant that, it is open to .he puolic- 

SE- ,n* Protection of Plan. In the event that the R ED EVE LOPE R 
is a ^dev^opme^e^ ^ ^ion 3(o) of t e ACT in 

accordan-e-'-ith the requirements of Section 11U) oi the nCF, a) the 
articl- Certificate of incorporation or association or charter ox 
Sher baSiJinstrument of the REDEVELOPED shall contain provisions so 
wif^rorVV^irinpr and regular ing the powers oi the RED*. vELOPaR , that 
neith" g ihSRE^ Stockholders, officers, Erectors 

Dene^ciarleS or bondholders or its .creditors or other persons shall 
Dene.^w.iL- k>x „ r ^pndiiipnts of the terms and 

have any power to or .0 e,t ... ^^f^ the AGESC v, or in 

^laSHo ° he ° hout'he approval of any proposed modification 

'in accordance K ith the, provisions of Section 12 of the ACT and (2) 
no action of its stockholders, members , bondholders "editors part 

• .„= ov nor- any reorganization, dissolution, r»ct»« 

sSip; cor.2ollda?ion? ioreclosure or any other change in the status or 
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obligation of the REDEVELOPER in any litigation or proceeding in any 
Federal or other court shall effect any release .or any impairement 
or modification of the provisions of this AGREEMENT or the PLAN unless 
such consent or approval, respectively, shall have been obtained. 

SEC. .40.6. Preference for Displaced Residents . ; 

(a) The REDE V ELOPER shall give this AGENCY written notice ninety (90) 
days in advance .of the initial', sale or lease of the IMPROVEMENTS or any 
portion thereof, but not more than one year prior to the expected date of 
initial occupancy. Such' notice shall include the date , of the proposed 
commencement of leasing or. sale together with a description of the size of 
the dwelling unit, the physical improvements to be furnished, Utilities to 
be furnished and any standards of tenant occupancy or the terms of sale', 
whichever is .applicable . During the ninety (yO) days following the AGENCY'S 
receipt of such ! notice (hereinafter referred to as the "INITIAL RENTING PERIOD") 

the REDEVELOPS shall give any person or family submitting .a certi- 
ficate executed 'by. the AGENCY- certifying that such . person or family ■ 
has been or' shan't)© 'displaced by reason of the PROJECT the first 
right to. the initial lease or purchase of .any portion of the IMPROVE- 
MENTS or PROPERTY , -Provided such person or family complies with" all 
income and', other limita Fx oris of FHA. In the event that persons or 
families -possessing certificate described above have not made appli- 
cation for all available dwelling units within ninety (90) days of • 
the date of the AGENCY '• S receipt ox the REDS VELC PER ' S notice to . 
commence .leasing or sales, the REDEVELOPER shall give any person 
or familv who har; aopliaci for a Swelling unit and hao submitted a 
certificate executed by the AGENCY certifying that such person or 
family has been or shall be displaced by reason of any other rede- 
velopment or renewal and public works projects in the District the 
first right to lease or purchase - any remaining units not leased or 
purchased as of that da.te . .. 

(b) At. any time after the INITIAL RENTING PERIOD, the REDEVELOPER 
may lease or sell. any portion of the PROPERTY not then, leased or com- 
mitted; in accordance with subsection (a) hereof, to other eligible * 
persons or-, families, of low and moderate income; Provided;-, . a : n.y,. person . : 

or family, making application and submitting a certificate described 
in subsection -'(a-)' hereof shall enjoy first right to lease or • purchase 
any unit not. committed as of the date of the submission. 

, (c) In the" event the' REDEVELOPER rejects the application oi 
any person or family - submit ting- a c certificate in accordance with 
subsections' (a): '6r (b.) of this' Section, to lease or purchase any 
unit in the, 3 i$T3 „ • the REDEVELOPER shall give the AGENCY 
prompt writt en ''notice thereof setting forth the .reasons for such 
rejection." v "' 

(d) The right's of first refusal to- lease or purchase established 
by this Section 40G shall not, except as provided in the PLAN or this 
AGREEMENT, prevent t/he REDEVELOPER from establishing (i) with respect 
to a lease, reasonable standards for tenant occupancy including the 
size of the dwelling unit to be leased, the rental amount and the 
terms of rental payment, and (ii) with respe.ct to a sale, the size 
of the dwelling unit and the portion of the IMPROVEMENTS ' or PROPERTY 
to be sold, reasonable terms of such sale, including the purchase 
price and the terms of payment. ' • 
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sec. 407. s y&J22$.*ri: : .il. 

,-\ No gip-n or other means or objects of identification or 
A-YlL^ui or anv -subsequent modifications thereof shall be 
" "I' or dl-plnrei ,po« the PROPERTY without prior written approval 
by ^e AGENCy'; P whicb approval shall not be unreasonably withheld. 

/ b N Tbe REDEVELOPED -f shall submit plans or such signs, means 
nrt rth Ur.L to the AGENCY i» sufficient completeness and detail to 

ill ArFMHY to'ewhW.e the design and the aesthetic qualities 
ofsudh plans If the AGENCY rejects such' plans, the AGENCY shall 
advise the REDEVELOrER in writing as to the specific reason for the 
reaction The REDEVEf OPER may submit revised plans for approval 
bv the AGENCY in the same manner provided for submission of original 
niacin this Subjection (b) . The plans submitted pursuant to this 
Subsection" (b) deemed approved unless thirty (30) days after 

receipt of tie plans by the AGENCY, the AGENCY mails to the REDE- 
VELOPER a written notice of their rejection. , 

SEC. 408.. ' Con str J^ijHt_ SJgn . 

• The REDEVELOPER shall maintain on the PROPERTY during the 
period of construction of the IMPROVEMENTS two six foot (6«) ;by 
four foot (4«) project signs made of three-f ourths inch (3/4 ) 
plywood or some other suitable material. The design and location 
of the signs shall be approved by the AGENCY. The top two feet 
(2 f ) of the signs shall be painted dark blue and with white 
lettering shall identify the project, as a moderate income housing 
development undertaken is part of the Northwest No. 1 Urban Renewal Project 
under the auspices of the AGENCY with Federal financial aid of the 
Department of Housing and Hrban Development, 
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ARTICLE V. ^nt-TT;rrTJL^[ S AGAINST ASSIGNMENT AND TRANSFER 

SEC. 501. R^l'^ilLl-— Dfl.-? s to R edevel °P men t 

The REDEVELOPER represents and agrees that its purchase of 
the PROPERTY and its other undertakings pursuant to the AGREEMENT , 
are and will be used for the purpose of redevelopment of the 
PROPERTY, and not for speculation in land holding. The REDEVELOPER 
further -recognizes that, in view of: 

(a) the importance of the redevelopment of the PROPERTY to 
the general welfare of the community; 

(b) the substantial financing and other public aids 
that have been made available by law and by the 
Federal and local governments for the purpose 
of making such 'redevelopment possible; and, 

(c) • "the fact' 'that a transfer of the assets and in interests 

of 'the REDEVELOPER or of a substantial part thereof^ or 
any other act or transaction involving or resulting in 
a significant change in the ownership or distribution of 



such assets or interests or with respect to the identity 
of the parties in control of the REDEVELOPER or the 
degree thereof, is for practical purposes a transfer or 
disposition of the PROPERTY then owned by the REDEVELOPER. 

the qualifications and identity o.f the REDEVELOPER, and its directors, 
anS members if any, and of particular concern to the community ana 
the AGENCY The REDEVELOPER further recognizes that it is because 
oSsucS qualifications and identity that the AGENCY is entering into 
the. AGREEMENT with, the REDEVELOPER and in , so doing, is further 

:.o accept ' and rely on the obligations of the REDEVELOPER tor 
•ho'-^h-fui performance of all undertakings and covenants hereby 
nadc'V.' it + o -be performed without requiring in addition (excep, a= 
ore 'U^'n "Section 5 of Part I hereof) a surety bond or similar 
un.lcria&ins for such performance of all undertakings and covenants 
■in the AGREEMENT. 

SEC 502... Pr ohibition -A gainst Transfer of A-ss et s _and_ I nterests of 
t hr^o^P^alTioVor Substantial Change in the Iden tity, 
ofTarties in Contr -m of the Corporation 

For the foregoing reasons, the REDEVELOPER represents and agrees • 
for itself and-any successor, in interest of itself, respectively 
that ^ S"or^\*ece±pt by the REDEVELOPER °f /.Certificate of Co»p let ion 
as provided in Section 503 shall have been obtained: U) theie shall be 

transfer by any:* director, or member, if any, of the REDEVELOPER 
U,, ch term sLTl\e deemed' for the purposes of this an -la ted provxe ions.- 
to include successors in interest of any interest therein), (d) noi 
'hill any such party suffer any such transfer to be made, (c nor shall 
there be or be suffered to be by the REDEVELOPER or by any director, or 
m^uer, if any, any other similarly significant change in the manner 
in which the Board of Directors, or membership, if any, is constituted, 
or with respect to the identity of the parties in control of the 
^•DEVELOPER or the degree thereof, by any other method or means whether 
^increased capitalization, merger with another or ^^^ L( ^^^ e 
partnership or other amendments, issuance of stock or re J^ & ^^"^?;°" 
of stock or otherwise. With . respect . to this provision, the REDEVELOPER 
and ^he parties signing the AGREEMENT on behalf of the REDEVELOPEK represent 
that they have the authority to agree to this provision on the Coipoiation s 
behalf and to bind it with respect thereto. 
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SEC. 503. Pr ohibition Apiinsf Transfer of PropertjL_and 
Assignment oi Agreement . 

(a) For the reasons described in Section 501 hereof the 
REDEVELOPER represents and agrees for itself, and its successors 

assigns, that: Except only as permitted by Section bOl (c) 
hereof and as to any individual parts or parcels of the PROPLRTY 
on which the IMPROVEMENTS to be constructed thereon hgvebeen com- 
peted and which by the terms of the AGREEMENT, the REDEVELOPER is 
authorized to convey or lease as such IMPROVEMENTS are completed 
the REDEVELOPER (except as so authorized) has not made or seated, 
and tjiat it will not, prior to the proper completion of the IMPROVE 
MENTS as certified by the AGENCY, make or create, or suffer to be 
made or created, any total or partial sale, assignment, conveyance, 
' lease, or any trust or power, or transfer in any other mode or 
form of or with respect to the AGREEMENT or the PROPERTY, or any part 
thereof or any interest therein, or any contract or agreement to do 
«nv of the same without the prior written approval of. the AGENCY 
Provided That! prior to the issuance by the AGENCY of the CERTIFI - 
?I?E OF CWM^mON as to all of the IMPROVEMENTS , the REDEVELOPER 
may enter into any agreement to sell, lease, or otherwise -transfer 
after the issuance of such certificate, the PROPERTY or any part 
thereof or interest therein, which agreement shall not provide for 
navment of or on account of the purchase price or rent for the 
PROPERTY or the part thereof or the interest therein to be so trans- 
ferred prior to the issuance of such certificate: Provided, that 
nothing in this Section and no other provisions of this AGREEMENT 
shall be construed as prohibiting the REDEVELOPER from leasing or 
otherwise permitting the occupancy (prior to the issuance of such 
certification by the AGENCY) of- dwelling units or space « a °J ' 
plefced building or structure constituting a part of the IMPROVEMENTS 
without any such prior written approval of the AGENCY. 

(b) The AGENCY shall be entitled to require, except as 
otherwise provided in the AGREEMENT, as conditions to an approval 
of a transfer of interest of the REDEVELOPER or a transfer of any 
or part of the PROPERTY prior to receipt of a certificate of completion 
that •• 

(1) Any proposed transferee shall have the quali- 
' - fications and financial responsibility, as 

: determined by the AGENCY, necessary and a.de- 
, . quate to fulfill the obligations undertaken 
" " in' the AGREEMENT by the REDEVELOPER (or, in 
the event the transfer is of or relates to 
'the assets or interest of the REDEVELOPER to 
' a part of the PROPERTY 1 , such obligations to 

the extent that they relate to such part) . 

(2) Any proposed transferee, by instrument in writing 
satisfactory to the AGENCY and in form recordable 
among the land records, shall, for itself and its 
successors and assigns, and expressly for the bene- 
fit of the AGENCY, have expressly assumed all of 
the obligations of -the REDEVELOPER under the 
AGREEMENT and agreed to be subject to all the 
conditions and restrictions to which the REDE- 
VELOPER is subject (or, in the event the transfer 
is of or relates to part of the PROPERTY, such 
obligations, conditions, and restrictions to the 

* extent that they relate to such part) : Provided, 
That the fact that any transferee of, or any 
other successor in interest whatsoever to, the 
PROPERTY, or any part thereof, shall, whatever 
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the reafcion , no t Imve assumed such oh I i.ga t i. <>'.:>« dr 
agreed, shall not (unless and only to l.hv. o>;, l^nt. 
otherwise r?peci:CAcally provided in. the AGREEMENT or 

. Agreed to in writing by the AGENCY') relieve or .except 
such . transferee or successor of or from such. oV>.u.ga • 
tioJis, conditions, or restrictions, or deprive >or 
limit the AGENCY of or with respect to any rights or 
remedies or controls with respect to the PROPbiil / 
or the construction of the IMPROVEMENTS; it being 
the intent oi this, together with other provisions 
of the AGREEMENT, that (to the- fullest extent per- 
mitted by law and equity and excepting only in the 
manner and to the extent specifically provided other 
wise in the AGREEMENT) no transfer of, or change witn 
respect to ,. ownership in the PROPERTY or any part thereof, 
or any interest therein, however consumna ted or oc- 

; curring, and whether voluntary or involuntary, «" a |^ 
operate, . legally or practically, to deprive or limit 
the AGENCY of or with respect to any rights or reme- 
dies' or controls provided in or resulting from the 
AGREEMENT with respect to the PROPERTY and the con- 
struction of the IMPROVEMENTS that the AGENCY would 
have had, had there been no such transfer or change. 

(3) There shall be submitted to the AGENCY for review all 
instruments and other legal documents involved in 
effecting transfer; and if approved by the AGENCY, 
its approval shall be indicated to the REDE VETO PER 

in writing. 

(4) The consideration payable for the transfer by the 
transferee or on its behalf shall not exceed an 
amount representing the actual cost (including 

•• carrying charges) to the REDEVELOPER of developing 
the • PROPERTY (or allocable to the part thereof _ojr 

• interest therein transferred) and the IMPROVEMENTS , 
if any, theretofore made thereon by it; it; being 
the intent of this provision to preclude assignment 
of' the AGREEMENT or transfer of the PROPERTY (or 
any parts thereof other than those referred to in 
the first parajirawh of this Section 503) for profit 
prior to the completion of the" IMPROVEMENTS and to 
provide that in the event any such assignment or _ • 
transfer is - uade'r (and is not canceled), the AGENCY 

.shall be entitled to increase the PURCHASE PRICE to 
'. the REDEYE LOPER by the amount that the consideration 

• -payable for. the assignment or transfer is in excess 
:o.f^the amount that may be authorized pursuant to 
this ..subsection, and such consideration shall, to the 
extent it is in excess of the amount bo authorized, 
belong to and forthwith be' paid to the AGENCY. 

(5) The REDE VE LOPER and its transferee shall comply with 
such other conditions as the AGENCY may find desirable 
in order to achieve and safeguard the purposes of the 
ACT and the PLAN. Provided', That in the absence of 
specific written agreement 'by the AGENCY to the con- 
trary, no such transfer or approval by the AGENCY 
thereof shall toe deemed to relieve the REDE VE LOPER , 

or any other party bound in any way by the .AGREEMENT 
or otherwise with respect to the construction of the 
IMPROVEMENTS, from any of its obligations with re- 
spect thereto. 

Provide d, That nothing in this Section and no other provisions of 
this AGREEMENT shall be construed as prohibiting the REDEVELO PER 
from leasing or otherwise- permitting the occupancy (prior' to the 
issuance of such certification by the AGENCY of dwelling units 
or space in any completed building or structure constituting a 
part of the IMPROVEMENTS without any such prior written approval 
of the AGENCY. 
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the purchase price of . e y > g tfce costs (iWsludlllg 

^v ?LSv^c aiA GT.:f and overhead) incurred by the REDEVELOPER 
any CARRYING CII AUG i,b a , PROPERTY by the AGENCY to the 

REDEVELOPElO i" connection with the development and construction 
of the IMPROVEMENTS on the PROPERTY or part thereof transferred 
(exclusive of the proceeds of any mortgage loan or loans to 
ft^ance the construction of the IMPROVEMENTS), less any net income 
deceived by the REDE VELOPER in connection with the PROPERTY or 
allocable to the part of the PROPERTY transferred. 

ar^A Tnfrtmiation as to Assets an d -Inte r ests of the 
■ SEC ' 504 ' H^ggg ^nd P ersons i -C^nTr^l-QTTh^^ 

* (a) in order to assist in the effectuation of the purposes 
of this Article V and the statutory objectives generally , the REDE- 
of this Article v* th peri od between execution of the 

VELOPER agrees that duiing the IMPROVEMENTS as certified by the 
AGENCY^*^ l^th^^DEVELORER ^/promptly notify the AGENCY of any 
a2d all cian-es whatsoever in the membership of the board of direc- 
ts or o any -other act or transaction involving or resulting 
tors, or oi ■ nwners hlp of any interests or assets of the 

JS^SSlTor the degreeThereof , or with respect to the identity 

7 L Sh' p in control of the REDEVELOPER or the degree thereof, 
oi the parties in c ° nt roi officers have bee n notified or otherwise 
of which it or 9J Jts officers ha REDEVELOPER shall, within 

f^eeH loV^s ofrece'iP? of^ request by the AGENCY , furnish 
the ACENCY with a complete statement, subscribed and sworn toby 
Hi Officers of the REDEVELOPER , setting forth all of the members 
and/or '^rectors o? the REDEVELOPER and the extent of their control, 
of the REDEVELOPER, and in the event, any other parties have a 
beneficial "interest therein, their names and the extent of such 
interest all as determined or indicated by the records oi the 
REDEVELaPER, by specific inquiry made by any such officer and by 
such other knowledge 'or information as such 'officer shall have 
lu-ch lists data, -and information shall in any event be furnished 
the AGENCY immediately prior to the delivery of the DEED to he 

REDEVELOPER and as a condition precedent "thereto , and annually there- 
after on the anniversary of the date of the DEED until the issuance 
of a CERTIFICATE OF COMPLETION for all the IMPROVEMENTS. 

(bV The REDEVELOPER shall keep books and accounts of its 
operations or of transactions relating to the PROPERTY separate and 
distinct from any other real property or business enterprise pjvned 
or -operated by it. "* '■ - > 

SEC . 505;. , Mortgage of Prope rty by the Redeveloper . 

Notwithstanding the provisions of Article V, the REDEVELOPER shall, 
subiect to the" provisions of Article VI hereof, have the right to 
encumber, pledge-, or convey its right, title and interest in and to 
the PROPERTY or any portion or portions thereof by way of bonaiicte 
mortgage, in order to secure the payment of any loan or loans obtained 
by the REDEVELOPER or to refinance any outstanding loan or loans 
obtained by the REDEVELOPER fof^any such purpose; Provided, That the 
REDEVELOPER shall, prior to receipt of a CERTIFICATE OF COMPLETION tor 
the PROPERTY, mortgage the PROPERTY for no purpose other than to 
finance construction, equipment, repair or reconstruction of the 
IMPROVEMENTS or any part thereof or to refinance any outstanding loan 
or loans obtained by the REDEVELOPER for any such purpose; Provided 
further, That the REDEVELOPER shall give prior written notice to tne 
AGENCY of such intent to exercise any such rights hereunder. 

Any such mortgage shall contain the express provision that it 
confers upon the Mortgagee no right, tit if' :\r interest in and to the 
PROPERTY , or to the portion thereof subject, to such mortgage, or in 
any improvements thereon, except those enjoyed by the REDEVELOPER pur- J, 
suant to -.this AGREEMENT. 
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SEC . 001. Limit o 1 1 op Upo njE nc umbrancc of JProp/5 r t y , ( » ) ' •'■ o r 
to the cojnpl.oti.on" of tT7o~lEf>7l0YEM»l;NfS, as certified Ty"tV»o AGEWTY, 
neither the REDE VELO PER nor any successor in interest to the PROPERTY 
or any part thereof shall engage in any financing or any other trans- 
saction creating any mortgage or other encumbrance or lien upon the 
PROPERTY, whether by express agreement or operation of law, or suffer • 
any encumbrance or lien to be made on or attach to the PROPE'R'l '< , 
except for the purposes of obtaining (1) funds only to the extent 
necessary for making the IMPROVEMENTS, and (2) such additional funds 
if any, in an amount not to exceed the PURCHASE PRICE paid, by the 
REDEVELOPER to the AGENCY. 

(b) Prior to completion of the IMPROVEMENTS as certified by the 
AGENCY, the REDEVELOPER shall obtain the AGENCY'S prior written 
'approval of any financing to be secured by mortgage ,' deed of trust 
or other similar instrument creating a lien against the PROPERTY. • 
Any mortgage of the REDEVELOPER ' S interest in the PROPERTY executed 
without such prior written approval shall be void ab initio . The 
AGENCY shall not withhold approval of any financing if the- REDEVELOPER 
submits to the AGENCY evidence satisfactory to the AGENCY that there 
are sufficient .funds committed to and available to complete the 
IMPROVEMENTS "in accordance with the terms of this AGREEMENT. Such 
evidence shall "include the following: 

(1) A copy of the loan commitment or agreement .between 
the REDEVELOPER and the borrower certified by the 

' REDEVELOPER., to be a true and correct copy thereof; 

(2) A detailed estimate of the total cost of developing 
the PROPERTY in accordance with the terms of this 
AGREEMENT including, but not limited to, the cost of 
purchasing the PROPERTY, architectural and ei^ineeriDg 
fees, lawyers' fees, construction of the IMPROVEMENT S , 
financing fees, interest, taxes, and administrative 
expenses, certified by the REDEVELOPER to be true 

and accurate; 

(3) A statement detailing the disposition of the proceeds 
of the proposed financing certified by the REDEVELOPER 

■ '■ to be. true and accurate; 

(4) A copy of a construction contract for the construction 
of the IMPROVEMENTS at a f-ixed price or for a maximum 
upset price certified by,, the REDEVELOPER to^be & true 
and correct copy thereof; 

.(5) A copy of a bond in a form satisfactory to the AGENCY 

guaranteeing completion of the aforesaid contract., 
\ r ' ,: --C certified by the REDEVELOPER to be a true awt -correct 
. copy thereof; and 

(6) A copy of the proposed' mortgage , deed of trua t or such 
other instrument to be used to secure a lien, against 
the PROPERTY. 

The REDEVELOPER has submitted to the AGENCY satisfactory evidence that 
it has the commitments for the mortgage - financing necessary lor the 
purchase of the PROPERTY and the construction of the IMPROVEMENTS. 

(c) It is expressly understood that the REDEVELOPER any a.oj i g ;■>,> 
the PROPERTY for the purposes and to the extent provided ^oreii^bove 
without 'the written consent of the .AGENCY ; however, if in sweh event, 
the AGENCY act i ng pursuant 'to Section 704 terminates thi« At.-UI: ml-.vv 
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4 .f thP IMPROVEMENTS as certified by th e/™"^, 
prior to completion of £J ™ e or deed of trust not approved y the 

S^Y^her^ o f REDEVELOPER or o lW . 

provided tbjt f^f t^fpirpo^'of the PUN and the AGREEMENT and is 
inconsistent with the purt y _ 
aDDroved In writing ny 

N ,tloe of Default to Mortgage. Whenever the 
SEC. 602. £gBL£0& t-| £ % S ^nj t o t he limfo feljOPEB with re- 
AGENCY . shall deliver any notice or de> gj )E y I , lj Qp ER ln it? obligations 
spect to any breach or '^iault by shall gt the pame time 

or covenants under the AORELMEN1 . « h holder ol aI1 y mortgage 

forward a copy of such »°" c « ° £,* '^ a t address of such holder shown 
authorized by the AuRE W » j »° credlt instrument secured by 

suc^or^e^ be^enSsS insurance by the EHA, to. the ' 

sec 603. ■ 2 rt SB s!Ljaz^a£2JS!aa^^ 

(.) m the event that^ ^"cTw^ Se^i^ 6ol heSof' 

f„^uch f brefcrfs ^^^"ESTS KSSE to Z See 
visions of this AGREEMENT, the AGENCY AGREEMENT t give notice 

to the MORTGAGEE provided J" s ^tion ou REDEVELOPER to the MOR'KiAGEE 
of the t.««r. 'to «re °n th* P .rt of ch the REOEVEWPER «y cure 

at the expiration ox v-no P LiAU " > . fl ,i>„.. 1 + on the nart of the Kki'u 
„ c failure. In the event ^e. default on je pa ^ lolfttlon of > 

VeUer arises by virtu. j of an u S;J g SS£5 M ?NARY "unS or FINAL PLANS 
this AGREEMENT, a failure .o submit s ti all in accoraance 

or a failure to ;°^ c « G ^^iS 8 SSrTGAGEE may at its option: 
with the terms of this agkm^vilni , ^ „ 

(1) cur^ such failure by proceeding with due diligence to 

() ."co«^ I i com P lete ^ io n m in acc^danc; Sith the 
; .be, Buch Plans ^SepS ?hat toe ti»e 

> provisions of this AGREEMENT, ^xcepx f shaU 

, . limits set forth in Section 6 ^ ^rt 1 ^ period 

be extended by J^/^ere^sary for such MORTGAGEE, 
fcC f time as may the "/*^tl?gence to extiaquijsh 
with the exercise of due dl -L 1 & e " < f e ' ZZ„ Pl . m * - f y i n 
REDEVELOPER 'S interest in this AGREEMEN la nd in 
, HI PROPERTY and for such reasonable per ^ °* ^ or 
as may be necessary to complete any such consti 

tr«nrfpr with such written approval of 
(2) ?h U «-?k?V 8 ^ Is required by Section 503 (which approval 

~ f ? r iie SS ^teres^S ffl to 

a^u? h cr, a |i g ,ee or --^^ 

assume all of tne cove..muu», ^ ttpmpnt with respect to 
*of the REDEVELOPER under this AGREEMENT, wivn i i 
♦ I „ mnppptv or such portion thereof, by yri.tr.cn in 
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AGREEMENT shall be extended by the AGENCY for such 
reasonable period of. time as may then be necessary 
to complete any such construction referred to in 
(1) above; or 

(3) proceed with due diligence to acquire possession of the 
PROPERTY through proceedings to foreclose the mortgage, 
or otherwise extinquish the REDEVELOPER ' S interest in 
this AGREEMENT and in the PROPERTY and convey all of 
its right, title and interest in this AGREEMENT and in 
the PROPERTY to the AGENCY. Upon such conveyance to 
the AGENCY, the AGENCY agrees forthwith to comply with 
the provisions of Section 705 of this AGREEMENT, as 
if the AGENCY had exercised its right to terminate this 
AGREEMENT as herein provided. 

(b) The MORTGAGEE shall have the right so to elect (1), (2) or 
(3) above onlylif it shall exercise such right within thirty (30) days 
after receipt of the additional notice herein set forth and deliver 

to the AGENCY within svich thirty (30) day period an instrument in 
writing duly executed and acknowledged wherein the MORTGAGEE agrees 
that : ' 

(1) during the period that such MORTGAGEE shall be in 
possession of the PROPERTY and/or during the pendency 
of any such foreclosure or other proceedings and until 
the interest- of the REDEVELOPER in this AGREEMENT and 
in the PROPERTY shall terminate, as the case may be, 
it will pay or cause to be paid all taxes or other 
public charges then due and which from time to time 

.shall become due under this AGREEMENT; and 

(2) if delivery of possession of the PROPERTY shall be 
made to such MORTGAGEE' or to its nominee, whether 
voluntarily or pursuant to any foreclosure or other 
proceedings or otherwise, such MORTGAGEE shall, 
promptly following such delivery of such possession, 

' perform or cause such nominee to perform, as the 

' case may be, all the covenants, terms, provisions 

and agreements herein contained on the REDEVELOPER ' S 
part to. b.e> performed to the extent that the REDE- 
. ■ VELOPER shall have failed to perform the sf.ir.e to 

. .- v the date of delivery of possession, as aforesaid. 

(c) In. the event that a MORTGAGEE elects to proceed in accord- 
ance with the. provisions of Section 603(a)(1) hereof and thereafter 
defaults by failing to commence, or complete construction, the provi- 
sions of Section 705 relating to recapture, sale or lease shall apply, 
provided, however, that such recapture shall be subject to a lien in 
favor of the MORTGAGEE which lien is hereby created in the event that 
it shall have lost its prior lien, whether as a result of a prior, 
foreclosure thereof or as a result of the exercise of any rights in 
lieu of foreclosure, in an amount equal to the amount of funds there- 
tofore advanced or expended (on an accrual basis.), whether before or 
after it has elected to proceed in accordance with the provisions of 
Section 603(a)(1) hereof, in respect to the construction' of the 
IMPROVEMENTS, including CARRYING CHARGES attributable to such con- 
struction by normal and reasonable- accounting procedures, but not. 
including penalty^charges , if any. 

(d) In the event the MORTGAGEE elects to cure the default of the 
REDEVELOPER pursuant to this Section 603 and in the further event that 
the MORTGAGEE does so cure the default then the AGENCY , ,upon receipt 
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of written notice to that effect from the MORTGAGEE, sha 1 J «*^utc an 
instrument suitable for recording in the Land Records of the District 
ot JoCbia, setting forth that the default has been curec and r e, n- 
stating all of the right, title and interest of the REDbVELOI Lit. 
hereunder. / 

SEC. G04. Rights and Duties of Mortgagco. I" no eve "* ^]l^ fnd 
anv MORTGAGEE be diilSed" ^^h^RlMlVELO'Pi'JR hereunder o^.^® ° 
to perform or observe any of the covenants, terms or cond " Aon * °* * nls 
AGREEMENT on the part of "the REDEVELOPER to be performed or observed , 
whether as a result of (i) its having become a MORTGAGEE ( Ui; 
exercise of any of its rights under the instrument or instrument^ 
whereby it became a MORTGAGEE (including without limitation, loie- 
closure or the exercise of any rights in lieu of foreclosure) ( ) 
the performance of any of the covenants, terms or conditions on tne 
oart of the REDEVELOPER, to be performed or observed under thls AOHLL,- 
MENT or, (iv) otherwise, unless such MORTGAGEE shall either make the 
election, set 'forth in Section 603(a) (1) of this AGREEMENT or shall 
specifically elect under this Section 605 to become the RE DLVLLUiMt 
b? Sritten notice to the AGENCY, whereupon such MORTGAGEE upon making 
anv such election as aforesaid, shall then and thereafter for. an 
purposes of this AGREEMENT be deemed to be the REDEVELOPER hereunder; 
Provided, That as between the parties to such instrument oi instruments 
rlfirred- to in clause (ii) hereof, their rights and obligations shall 
continue to be governed exclusively by the provisions of such im> -ru- 
men t or instruments. 

SEC. 605. Agency's Option to Pay Mortgage Debt or Purchase 
Property . 

In any case, where, subsequent to default or breach by the REDE- 
VELOPER under the AGREEMENT, the holder of any note and mortgage on „ne 
PROPERTY or part thereof approved in writing by the AGENCY pursuant 
to Section 601 hereof: 

(a) has not exercised its option under subparagraph (2> or (3) 
of subsection 603(a) hereof, within the time prescribed therein; or 

V. 

(b) undertakes construction or completion of the IMPROVEMENTS 
but does- not 'complete such construction wrthin the period as agreed 
upon by the AGENCY and such holder in accordance with the provisions 
of subsection 603 (a) (1) .and §uch default shall not have been cured 
within sixty (60) days after written demand by the AGENCY so to do, 
the AGENCY shall (and every mortgage instrument made prior to com- 
pletion of. - the- IMPROVEMENTS with respect to, the PROPERTY by the 
REDEVELOPER- or ^successor in interest shall so provide) have the option 
of paving to* the holder the amount of the mortgage debt and securing 
an assignment' of "the mortgage and the debt secured thereby, or, in 
the event ownership of the PROPERTY (or part thereof) has vested in 
such holder by way of foreclosure or action in lieu thereof, the_ 
AGENCY shall be entitled, at its option, to a conveyance to it of 

the PROPERTY or part thereof (as the case may be)upon payment to 
such holder of an amount equal to the sum of: (i) the mortgage debt 
at the time of foreclosure or action in lieu thereof (less all appro- 
priate credits, including those resulting from collection and appli- 
cation of rentals and other income received during foreclosure 
proceedings); (ii) all expenses with respect to the foreclosure; 
(iii) the net expense, if any (exclusive of general overhead) in- 
cluding any real estate taxes paid by the MORTGAGEE or FIIA incurred 
by such holder in and as a direct result of the subsequent management 
of the PROPERTY; (iv) "the costs of any IMPROVEMENTS made by such 
holder; and (v) an amount equivalent to the interest that would have 
accrued on the aggregate of such amounts had all such amounts become 
part of the mortgage debt and such debt Ivnd' continued in .existence . I 
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SEC. 606. Agency's Option to Cure Mortgage Default . In the 
event of a default or breach prior to the completion of the IMPROVE- 
MENTS by the REDEVELOPER , or any successor in interest, in or of any 
of its obligations under, and to the holder of, any mortgage or other 
instrument creating an encumbrance or lien upon the PROPERTY or part 
thereof , the AGENCY may at its option cure such- default or breach, in 
which case the AGENCY shall be entitled, in addition to and without 
limitation upon any other rights or remedies to which it shall be 
entitled by the AGREEMENT, operation of law, or otherwise, to reim- 
bursement from the REDEVELOPER or successor in interest of all costs 
and expenses incurred by the AGENCY in curing such default or breach 
and to a lien upon the PROPERTY (or the part thereof to which the 
mortgage, encumbrance, or lien relates) for such reimbursement: 
Pro vided , That, any such lien shall be subject always to the lien of 
(including any lien contemplated, because of advances yet to be made), 
by any mortgages on the PROPERTY which have been approved by the 
AGENCY pursuant to Section 601 hereof. 
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ARTICLE VII. RJSMEDJES 

i vvront as otherwise provided in the 
SEC. 701. Lnjeneral. Ex e t s_o ^ ^ ^ AGREEMENT> 

AGREEMENT , in the event o J ^ er t hereto, or any 

or any of its terms or co "?"/°!^ successor) shall, upon v/ritten 

successor to such party, sucn pariy v cur ^ Qr remedy such 

notice from the other, P^f^cS de^ult or breach shall not be cured 
default or breach. In casesuch detaux receipt of notice of such 
or remedied within thirty (30) days alter * such proce edings 

default .or breach, the aggrieved P"^/ 1 ^^ to cure and remedy 
as may be necessary or d e sira S:® hut not limited to., proceedings 
such default or breach, including but not 11 breach of 

to compel specific performance by the party in 
its obligations. . 

SEC: 702. ?e™±™^^ 
the event that the AGENCY Joes not tender convey ^ 
or possession, thereof in the n. er and cond , ^ ^ 

provided in the- AGREEMENT, and any such fa liu 
within thirty (30) da ys after t he date of wrx ^ ^ 

REDEVELOPER, then the AGREEMENT shall, at w v AGENCY, and, 

VELOPER be terminated by written n®* 1 ?® ™|™siT as provided in 
except with respect to the return of the DEPOSIi as p y ^ 

Paragraph (d), Section 5 of Part I hereof , ^ither iut to 

the REDEVELOPER shall have any further rights a t 
the other under the AGREEMENT . 

SEC. 703. Tarnation by AGENCY Prior , to_Cowyance. 

In the event that: 

(a) prior to conveyance of the PROPERTY to the REDE VE IX) PER 
and in violation of the AGREEMENT: 

(i) the REDEVELOPER (or any successor in interes t) 
assigns' or attempts to assign "the AGREEMLNI or 
any rights therein, or in the PROPERTY , or 

MO there is any change in the ownership or distri- 
;( ° bulion of the stock of the REDEVELOPER or with 
• ' • reject to the identity, 6f the parties in control 
of the REDEVE LOPER or the degree thereof; or 

(iil) the REDEVELOPER fails to deliver the DEPOSIT to 
' ,"V. the AGENCY; or ' 

" (b) the REDEVELOPER does not submit INITIAL PLANS or FINAL 
PLANS, as required by the AGREEMENT; or 

(c) the REDEVELOPER does not pay the PURCHASE PRICE and 
take title to the PROPERTY upon tender of conveyance 
by the AGENCY pursuant to the AGREEMENT , and if any 
default or failure referred to in subdivisions (a), 
(b) and (c) of this Section 703 shall not be cured 
within thirty (30) days after the date of written 
• demand by the AGENCY or by the MORTGAGEE pursuant to 
Section G04 hereof. 

then the AGREEMENT , and any rights of the REDEVELOPER, or any assignee 
or transferee, in the, AGREEMENT, or arising therefrom with respect 
to the AGENCY or the PROPERTY, shall, at the option of tno AGENCY, be 
terminated by the AGENCY in which event, as provided in subparagraph 
(c) Section 5 of Part I hereof, the DEPOSIT shall be retained by „ 
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AGENCY as liquidated damages and as its property without any deduction 
offset, or recoupment whatsoever, and neither the REDEVELOPER (or 
assignee or transferee) nor the AGENCY shall have any further rights 
against or liability to the other under the AGREEMENT.. 

SEC. 704. Termination by Agency Subsequent to Conveyance to 
Redeveloper . 

In the event that subsequent to conveyance of the PROPERTY or 
any part thereof to the REDEVELOPER and- prior to completion of the 
IMPROVEMENTS as certified by the AGENCY: 

(a) the REDEVELOPER shall default in or violate its 
obligations with respect to the construction of 
the IMPROVEMENTS (including the nature and the 
dates for the beginning and completion thereof), 

or shall abandon or substantially suspend ccnstruc- 
' tion work, and any such default, violation, aban- 
donment, or suspension shall not be cured, ended, 
or- remedied within three (3) months (or six (G) months, 
if the default is with respect to the date for' com- 
pletion of the IMPROVEMENTS) after written demand 
by the AGENCY so to do; or 

(b) the REDEVELOPER shall fail to pay real estate 
taxes or assessments on the PROPERTY or any part 
thereof when due, or shall place thereon any 
encumbrance or lien unauthorized by the AGREEMENT, 
or shall suffer any levy or attachment to be made, 
or any mater ia lmen 1 s • or mechanics' lien, or any 
other unauthorized encumbrance or lien to attach 
and such taxes or assessments shall not have been 
paid, or the encumbrance or xien removed or dis- 
charged or prevision satisfactory to the AGENCY, 
made for such payment removal , or discharge, 
within ninety (90.) days after written demand by 
.the AGENCY so to to; or 

(c) ■ there is, in violation of the AGREEMENT, any 

. transfer of the PROPERTY or ajiy .part thereof, or 
- any change in the cv/nershi-o 6r distribution of the 

assets or interests of the REDEVELOPER , or with, respect to 
the 'identity vofV the parties in control of the 
■ REDEVELOPER or the degree thereof, and such vio- 
'•. -lation shall not be cured within sixty (GO) days 
■'. r-a-f ter written demand by the AQSI-ICY to the RSDE- 
••'V" : VEOLOPER; or 

(d) The REDEVELOPER , in violation of . the AGREEMENT 
shall fail to deliver the DEPOSIT to the AGENCY, 

then the AGENCY shall have the right to retain the DEPOSIT as liqui- 
dated damages and as its property without any deductions, offset or 
recoupment whatsoever and to re-enter and take possession of the 
PROPERTY and to terminate (and revest in the AGENCY) the estate con- 
veyed by the- DEED to the REDEVELOPER, it being the intent of this 
provision, together with ether previsions of the AGREEMENT, that 
the conveyance of the PROPERTY to the REDEVELOPER shall be made 
upon, and that the DEED shall contain, a condition subsequent to 
the effect that in the event of any default, failure, violation, 
or other action or inaction by the REDEVELOPER specified in sub- 
divisions (a), (b)'and (c) of this Section 704, failure on the part 
of the REDEVELOPER . to remedy, end, or abrogate such default, failure, 
violation, or other action or inaction, within the period and in ; the 
manner ^stated in such subdivisions and a failure by the MORTGAGEE to 
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rights and intcic.,^ >x , pFn , ; . Y < ; hall revert to tne' A<;*!<vA : 

^TlTresult thereof in the AGENCY: 

• ' * U) shall always be subject to and limited by, and ^vall not 
(1) defeat? render invalid, or limit in any *ay , :^ 

of any mortgage approved in wri ting b y lh* ; E^Y 
oiirsuant to Section 601 hereof, and (ix., un> a J,, -to 
or Stents provided in the AGREEMENT for the P^o lec- 
tion of .the holders of such mortgages; am. 

fen^n not apply to individual parts or parcels of the 
- (2) propfrTY (or in the case of parts or parcels l*a««d , 
. ^SLhold interest) on which the I™OV*W£NT* to 
be constructed thereon have been completed 1 --^ d 
ance with the AGREEMENT and for which a CERT (I ... 
of completion is issued therefor. 

SEC. 705. nf Reac quired Proye rtyj^lsj^tJo}L°± ' 

Pro ceeds . 

Hf>ri ^ a<5 soon and in such manner as the AWiM^Y u,j.*-.l h 
feasiD?e and conSisSent with the objectives of such la* ■ ar ; o of 
+hf» PT AN to a qualified and responsible party or parties 
deter^neS by the AGENCY) who will assume the obligation ol J**"* 
or completing the IMPROVEMENTS such other improvements U^ ? r 
stead as shall be satisfactory to the AGENCY ana ia ,urcord*:K£ *i ,.h 
the uses' specified for such PROPERTY 6r part thereof In the PWu 
the uses specxx *«.u .x ' nnrmvPTV thp rro^P«i>'<^ thereof 
Upon such resale or lease of the PROPER!*, tne pro^.i^ , 

shall be applied: - ^ 'r 
(a) 



-First, to reimburse the AGENCY, on its oto behalf or 
on behalf of the DISTRICT for all costs and expenses 
' incurred by the AGENCY, including but not Ixr&vt-oi 
to salaries of personnel, in connection with t he ^ 
recapture, management , .and resale of the Wu ^lta. 
or part-, thereof (but less any income derived by 
AGENCY from the PROPERTY or part thereof ia correction 
with such management); all taxes, as sessme n ™v 
water and sewer charges with respect to the PROPERTY 
or part thereof (or, in the event the PROPEH'V* is 
exempt from taxation or assessment or sucu charge^ 
during the period of ownership thereof by t,ie Aubhu , 
an amount, if paid, equal to such taxes, assessments, 
or charges (as determined by the District as*eejiJ>tf 
official) as would have been payable if the Pilot-tin * 
were not so exempt); any payments made or Mces«a."y 
to be made to discharge any encumbrances or lift/as 
existing on the PROPERTY or part thereof at the time 
of revesting of title thereto in the AGENCY or to 
discharge or prevent from attaching or being mftfie 

any subsequent encumbrances or lienw due ,to obUsii. 

tions, defaults, - or nets of the RED EVE LOPE R v Us 
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successors or transferee,:. , • W o the waki tli y 

or obligations incurred with '-^ ■ , th^rwQf 

or completion of the IMPROVERS or a , 

on the PROPERTY or part the reof ; a *J , nd 

otherwise owing the AGENCY by the 

its successor or transferee; and 

(b) Second, to reimburse ony MORI *AO ,L H the 

— to the BEM3VELOPI31 pursuant to ^ and o^tstawdi ng 

AGREEMENT including all sums ^vanced anl c ■ 
interest thereon and any applicable ^g^^, th , e • 
nected therewith but or ly » ^ s f Y u mort gage deeds ' 
PROPERTY is sold free and ^ e *r u ^ iM writing 

' of trust as liens which f/ e in ^ c ffgoi) ; and 
by the AGENCY (referred to in Section 

t>t?™?wtopER. its successor or. 

(c) Third,, to reimburse the ™ D *™™1\*\, (1) the stm of 
transferee, up to *»»e amount equal ^ p rope RT V:' (or . 
the purchase price P* 1 ? ^Y " % the cash actually 
allocable to the part UjereotJ ar IMPROVEMENTS on ' 
invested by it xn mak ing any o ^ of 

. the PROPERTY, or part ther eof > *<g^ ^ AGREEMENT 
income withdrawn or made by it irom 
or the PROPERTY. 

a ■ „ -fter such reimbursements shall be retailed 
Any balance remaining aftei su.cn r*>x 
by the AGENCY as its property.. 

„. , + , ; Remedies. The AGENCY shall have 
SEC . 706. OttewJ3Ma^ as it may deem 

• th* right to institute such act ^"f^^P^f^ts Art Ic le , including, 
desirable- for effectuating the purposeb g ™^ ti;e right, after 
Wihuut limiting the generality of ^ t ^ r ^|^ C Y pursuar,t :tu Sec- 
...his AGREEMENT has been terminated by the AGEM^^ l Records Q f 
tion 7 04 hereof, to execute a nd reeo rd[ ^ 

the Oif.ce of the Recorder of Ueeds of W^ 1 ^ htB tifcle and 
declaration "of the termination .of all of t»£ rife , agslRM , ln 
interests of the R ED EVE 1 jOPE R , and ^. & "^or ^rL thereof, .if 

SSSlS£« 0*c6****l<* have 
been issued by the AU.EtfCx. , . .„ 

* . ' SEC .707 . Noj^A*^^^^ 

: '- . ^ree-m &nt . 

In t#event that either party to the AGREEMENT shall not take 
In tiie,.evt,n. uu,| failure of the other party to obseive 

any action in respect to any iaiiure ox t ^ provisions 

enants, conditions or Provisions ^ ^ * ««der~ 

performed or kept, or of the AGREEMENT da, an enu e,J. mS{W m*T in 
stood and agreed that any delay by either - ffl , ^^LU,, or 

?n e ins?i?uting a an^ioS* or proceeding! to assert or enforce any 
sucli r!gfv?s or remedies, shall not operate as a waiver o. ^oh 

t r remedies or to deprive either such party of - r ^ 
^institute and maintain any actions or .proceedings it ^ 

deem necessary to project., assert or enforce any one . ht, ^ 
remedies, it being the intent of this provision '-hi 
narty (in order to avoid the risk of being deprive.. - » 
the- exercise of such right or remedy, or .; .< ts righ. !->•■ 



t,l c 1 1 

ui. i 1 c;l in 
i lis' 1 i I ii te 
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„v nroceeding to protect', assert or 

.»< »i»t.iv u -y 

e i"cSe C s e o a r n othrrwise) should be constrained to^exerc, ^ 

the AGREEMENT required to oe 

Party ' • j Delay mj^^^nr-e for CausesJBe^ond 
SEC. 708. BllST^^IJt^ ^ 

«f tbe provisions of the AGREEMENT, 
For the purposes of any °£ ™e | as the case may be, nor any 
neither the AGENCY nor the RE £BVELD1 , ^ ^ of or_ default 

successor in interest, sh all ^ ° o performance of such obligations 
in the event of ^forced delay in it / cont rol and without J**- -fault 
due to unforeseeable causes beyon icted to> acts of God acts 

or negligence,; including, but not r Governme nt, acts of the 

of- the public enemy, acts of the r floods, epidemics, q^aran 

nWrRTCT acts of the other P arty ' £ ' cot t , freight embargoes, 
tile Restrictions, strikes, secondary boycott, sub | ontrac . tors due . 
Jio?s and unusually severe weather o r de .y^ ^ this provision 
to such causes; it being the purpos ^ enforced delay 

that in the event of the occurrence obligations of the AGENCY 

Se t£e or times for perf— f O ^ERTY for -development 
wi th respect to the preparation oi t ronstr uction of the IMPROVEMLN is> , 
lloilll REDEVELOPER with respect to constr of < 

as the case may be, shall b ^^ nde p rovide d , That the party seeking 
delay as determined by the AGENCY |ro_^^ v±thia ten (10) 

tie benefit of the provisions of thi s Sect ^ first not i- 

days after the beginning of any sue e ^ cauge Qr ^ 

fled the other party ^ereof in writing,^ fl ^ ^ §nforced 

thereof, and requested^ an extension 

delay. ' •• • d 

■ -SEC. 709. Hif*^ 

remedies of the ^artle^t^the AGRE^MLNl, wn exer cise by either 

or by tie AGREEMENT , shall be c™^™ ' \f s opposed to an election 
party of any one or more of such rented i|s £ ™ T) shall not pre- 
or remedial provisions set forth in this ent times , of any 

. elude the exercise by it at the sara bre ach or of any of its 

other such remedies for «he same default or ^ ty ^ ^ 

remedies for .any other default oi b ^acn y the perfo rmance, 

waiver made" by either such P ar ^/ o ™ ^Ln of the other party or 
or manner ..or -time thereof *f io f ^g^' ^e AGREEMENT shall be 

any condition to its ? w "° b Ji|*^°Sf ?SI party making the waiver 
considered a- wa'iver of any righ ts oi v Qther party or 

with respect to the P^ular^b^igat those expressly waived m 
condition to its own f ^ f y ° o n r a waiver in any respect in 

T^^^^^f^ -king the waiver or any 
Xr obligations of the other party. 

sec. 710. r^y_JjLP2J=^^ 

Obligations 

The REDEVELOPER , for itself and "2 1 ™SSS^ S w£S?hS? S £? n Sip"ss 
for all other persons Jho are or who shall become, ^ ^ ^ 

or implied assumption or . otherwise iiaoi I waives , to the 
obligation or burden under the AGREEMEN , ner ^ y n claims or 

dullest extent permitted by law and e ^ u1 ^ ' /"^ ^ r their) being 
defenses otherwise available on the ground of its Cor 
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or having become a person in the position of a surety , . whether real 
personal, or otherwise or whether by agreement or operation of lav/, 
including, without limitation on the generality of the foregoing, 
any and all claims and defenses based upon extension of time, 
indulgence, or modification of terms of contract. 

. SEC. 711. Waiv ers . Any right or remedy which the AGENCY or 
the REDEVELOPER may have under the AGREEMENT, or any provision of 
the AGREEMENT subject to this AGENCY having obtained prior Depart- 
ment of Housing and Urban Development approval, may be waived iri 
writing by the AGENCY or by the REDEVELOPER without the execution' • 
of a new or supplemental agreement. No waiver made by either party 
with respect to the performance, or manner or time thereof, of any 
obligation of the other party or any condition to its own obligation 
under the AGREEMENT shall be considered a waiver of any rights .of 
the party marking the waiver with respect to the particular obligation 
of the other party or condition of its own obligation beyond those 
expressly waived and to the extent thereof, or a waiver in any re- 
spect in regard to any other rights of the party making the waiver 
of any other obligations of the other party. 

SEC. 712. Es toppel Certificates . From time to time, upon 
request of the REDEVELOPER (in connection with encumbering the 
PROPERTY with a mortgage or a. transfer of this PROPERTY) and pro- 
vided the REDEVELOPER is not then in default in respect of any of 
its obligations under this AGREEMENT, the AGENCY will issue (in a 
form suitable for recording among the land records of the Office 
of the Recorder of Deeds of the District) an estoppel certificate 
or other . instrument certifying that the REDEVELOPER, on the date 
of such certificate or instrument, is not in default in respect 
to any of its obligations under this AGREEMENT. 
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' ' ' " " " ARTICLE VIII '. MT SCELLANEOUS ' 

*vr SOI Conflict of .LnJ^ej^Aji^^ 

SEC. " Y^^u^lX-kLiili^ . . j 

nffi( , ial or employee of the AGENCY shall have any 
No «,ner 11 - £ indirect, in the AGREEMENT , n'or shall 

personal inte i es t dii e c einpl0 yee participate in any decision 

any such member, ' which Effects his personal interests or 

relating to the AGREEMLNi nartnership, or association in 

the interest of "J. f ^J^^t^f 'interested . No member, official, 
which he is, dl ^f ^ E ^y^SaUbepersonally liable to the REDEV ELOPER , 
or employee of the AG^NuY snail i default or breach by 

or any successor in interest in t n th he DEVELOPER 

^sSororon^SyT.U^s SS^S- ter»s of t„e AGREEMENT • 

sec: so,. .B^miyiniiga. — Ss!^^! its 

successors, assigns trans • ° Em ,, re q uire d by the PLAN and- this 
ConJfac? ?fS C 'cinst?ucL h d on the PROPERTY hereby conveyed and to be 
conveyed: 

', * m , nrnrum nwn will not discriminate against any employee 

or appftca T t ^jS^^H^iSi^i^S; 

or national or igm T he R ^f^^ ed and that employees are 

or transfer, ie c™^ment ■ other forms of compensation; and 
^'^"tfon^o/f^L^gr^riudiSrapprenticeship. The REDEVELOPER 

^ a post in- conspicuous places, available ^.^P^^f 

"" ' li^nts for : employment, notices to be provided by the AGENCY 
letting lortS the provisions of this nondiscrimination clause. 

fhft\ir q Slfied S a P ppncant 5 s 111? receive consideration for employ- 
ment wlthSut regard to race, color, religion, sex or national origin. 

S *' 

'ic\ The REDEVELOPER will send to ,each labor union or repre- 
t , ent ,Se of workers with which he has a collective bargaining 
* ^rcement or other contract*- or understanding, a notice, to be 
provided by the AGENCY , advising the s'aid labor union or JorKe ■ 
?eSresentatLve- of the REDEVELOPER < S commitments under Section 202 
of ExecStivi Order 11246 of September 24, '1965, and shall post 
copies of the' notice in conspicuous places available to employees 
and applicants tor employment. 

i&\ The REDEVELOPER will comply with all provisions of 
Executed Order No! U246 of September 24, 1965 and of the rules, 
reflations, and relevant orders of the Secretary of Labor. 

(e) The REDEVELOPER will furnish, all information and reports 
required by Executive Order No. 11246 of September 24 !9o5 and by 
the rules, regulations, and orders of the Secretary of Labor or the 
Secretary of the Department of Housing and Urban Development, oi 

u t thereto, and will permit access to its books records, and 
accounts by the AGENCY, the Secretary of the Department of Housing 

nd Urban Development, and the Secretary of Labor for purpose of 
Jnvesti-ation to ascertain compliance with such rules, regulations 



and order 



■(f) In the event of the REDEVELOPER ' S non-compliance with the. 
nondiscrimination clauses of this Contract or with any bf the said 
r'^ir-c; re-uHtions or ' orders , • this Contract may be canceled, tti 
minted, or suspended in whole or in part and the REDEVELOPER may 
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be declared, ineligible for further Government contracts in accordance 
with procedures authorized in. Executive Order No. 11246 of September 
,24^ r.L965, and such other sanctions may be imposed and remedies 
invoked as provided in said Executive Order or by rule, regulation, 
or order of the .Secretary of Labor, or as otherwise provided by law. 



(g) The REDEVELOPER will require the inclusion of the provision 
<jjOf paragraphs (a) through .(h) of this Section in ■ every contract or 
^purchase order, unless exempted by rules, regulations, or orders of 
the Secretary of Labor issued pursuant to Section 204 of Executive 
Order 11246 of September 24^ 19.65, so that such provisions will be 
binding upon each subcontractor or vendor. The REDEVELOPER will 
take such action with respect to any subcontract or purchase order 
*..s xne. AGENCY may 



CD 
CO 
C\J 
CO 



direct as a means of enforcing such provisions, 



including sanctions for noncompliance: Pro vided , however, That in 
the event the. REDEVELOPER becomes involved in, or is threatened with, 
litigation with a subcontractor or Vendor as a result of such direc- 
tion by the AGENCY, or the Department of Housing and' Urban Development 
the d'E D E V E LOP E R .may request the United States to enter into such •' 
litigation to protect the interests of the United States. 



(h) Washington Plan. The REDEVELOPER will comply with ail 
provisions of- Executive Order 1124o of September 24, 1.965, and of 
the rules, Peculations, and relevant orders of the Secretary of 
Labor , particularly Addendum I which is incorporated herein and. 
made a part hereof as Exhibit D. . • * 
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>rovisions 



M e r ^ c d w ith Dee d , 



None of- the 



provisions of the AGREEMENT are intended to or shall be merged by 
reason of- any deed transferring title to the PROPERTY from the 
AGENCY to the RE DEVELOPER or any successor in interest, and any 
such deed shall not be deemed to' affect or impair- the provisions 
and covenants of the AGREEMENT. 



SEC. 804. Titles of Articles and Sections . Any titles of 
the several parts, Articles, and Sections of the AGREEMENT are inserted 
for convenience of .reference only and shall be disregarded in constru- 
ing or . interpreting any of its provisions.' 



IN TESTIMONY WHEREOF > the AGENCY, in •accordance' with the provisions 
of a duly adopted resolution of its -Board of Directors*, has-caused t \ 



these, presents ,to be„ signed in its corporate name! 
it's Lyi< ' 



attested by ~~ )?%l£.*. 



\ t s 



and its corporate seai 

and does hereby* constitute and appoint said 



hez'eunt 



3untq ai'iixeo 

i^L^ , 



its true, and lawful Attorney-in-Fact for It and/in its name to acknowledge 
and deliver these presents as its act and deed; V ' 



t- 



be signed in: i*ts corporate name by. 



rporate name by ^j^vo^k^ //- , its 

, attested by £) jz^^Zq^. rf- ^&-*-r*-c?*Jj , i t s ^j^ ^u^S=^~, , 

sal to be hereunto affixed and does hereby constitute/ 



IN TESTIMONY WHEREOF-, the REDEVELOPER, has caused these presents to 

ttested by C 
and its corporate seal to be here 
and appoint o^C^p^?-^ /~f~ ^i/^a^* 
for it^and -in 'its name to acknowl 
act cffki. deed 




jg^j its true and lawful Attorney-in-fact 

L&xige and deliver these presents' as its 



DISTRICT OF COLUMBIA REDEVELOPMENT 
LAND AGENCY 




Title // 




TION 




Title 



' ifi '.'Art. .* ■V*"**- 
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396 



United States of America) 

)ss 

District of Columbia) 




the^said Distrirct 

by the oaths of c 
Attorn*ey-in-Fact 
Land^for Private 




trfygi of Columbia 
# the same to be th 
velopment Land Ag 



of Columbia, do hereby 
who is personally wel 
redible witnesses to be) 
in the foregoing and ann 
Redevelopment, bearing d 
, 19 7 1 ; personally appea 
and as Attorney-in-Fact 
e act and deed of the Di 
ency, .one of the parties 



a Notary Publ 
certify that 
1- known to me a 



in ^and for 
(or proved 




the person named as the 
exed Contract of Sale of 
ate on the *l<f ^ day of 
red before me in said Dis- 

as aforesaid, acknowledged 
strict of Columbia Rede- 
thereto. 



.^si' IN TESTIMONY' WHEREOF I have hereunto set my hand and official 
/seal, this SLY - day of Q-zl^-^j^ , 19 J2> A<D ' 

2& 




My Comataalon Krplras July 31. 1979 



Notary Public 



/ Y^*Pomm*ission expires 



ACKNOWLEDGMENT 



United States of America) 

)ss . 

District of Columbia) 



I, 




^ ^ _ ^ ^_ , a Notary Public, in and for 

the said Distr/ct'of Columbia , do hereby certify that £/l^J&^ 

''V /^z^Ce^i ,• who is well known to'~me" (or proved by the oaths 

of credible/ witnesses, to be) as the person named as the Attorney-in- 
Fact in the foregoing and ..annexed Contract of Sale^-of* Land for Private 

Redevelopment, bearing date on the ^f^day of ^—^ ^-^jl. ^7^^. 

personally appeared before me in said District of Columbia as Attorney- 
in-Fact as aforesaid, and acknowledged the same to be the act and deed 
of Temple Courts Charitable Foundation, one of the parties thereto. 



d IN TESTIMONY WHEREOF, I have hereunto set my hand and official 
|^eal this JZ V day of ^U^^j? 19_7/, A . D. 





expires 




13230 397 



3 6 1 5 M 1 T . 1206!( . , 




